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MEMORANDUM 


TO:  Members,  Public  Utilities  Commis 

Commissioner  Rodel  E.  Rodis,  Pre 
Commissioner  Sherri  Chiesa,  Vice 
Commissioner  H.  Welton  Flynn 
Commissioner  Arthur  V.  Toupin 
Commissioner  Gordon  Chin 
Thomas  J.  Elzey,  General  Manager 

FROM:  Richard  E.  Brandt,  Acting  Manage 

Utilities  Engineering  Bureau 

SUBJECT:      AUTHORIZATION  OF  CONTRACT  MODIFICATIONS 


By  PUC  Resolution  No.  88-0115  dated  April  12,  1988,  the  Commission  delegated 
to  the  Manager,  Utilities  Engineering  Bureau,  the  authority  to  execute 
construction  contract  modifications  in  amounts  up  to  $50,000.00  or  10%  of  the 
original  contract  amount. 

Summarized  below  are  all  contract  modifications  executed  during  the  period 
July  1,  1990  through  December  31,  1990: 

WD-1950  -    Millbrae  Headquarters  Auto  Shop  and  Warehouse  Replacements 

Contract  Modification  No.  2,  a  debit  of  $38,994.00. 

Provided  for  the  following  work  and  extended  the  contract  time  10 
working  days: 

a.  Provide  reinforced  concrete  foundations; 

b.  Provide  sump  at  each  adjustable  lift  pit; 

c.  Provide  1  1/2  inch  piping  from  both  sumps  to  the  trench  drain; 

d.  Provide  3/4  inch  conduit  from  the  pit  to  the  east  concrete 
masonary  unit  wall  at  each  adjustable  lift  pit  of  the  Auto 
Shop; 
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e.  Relocate  underground    exhaust    system    to    provide  accessible 
connections  for  lifts; 

f.  Backfill  and  compact  to  95%  with  approved  material. 

Total  Contract  Modifications  for  WD-1950  =  $175,565.88. 
(6.1%  of  Contract) 

WD-2045  -    425  Mason  Street  Replace  Sidewalk  Freight  Elevator 

Contract  Modification  No.  1,  a  credit  of  $2,250.00. 

Delete  the  installation  of  new  sidewalk  mounted  frame/gutter  for 
the  elevator. 

Total  Contract  Modification  for  WD-4045  =  -$2,250.00. 


WD-2046R  -  Painting  La  Grande  Standpipe  and  Forest  Hill  Tanks 

Contract  Modification  No.  1,  a  debit  of  $8,000.00. 

Provided  for  the  following  work  and  extended  the  contract  time  5 
working  days: 

Substitute  paint  products  manufactured  by  Ameron  Protective 
Coating  Division  in  lieu  of  paint  specified  in  Section  202.04  of 
the  contract  specifications: 

Prime  Coat  -  Amerlastic  172,  Waterbourne  Butyl  Primer; 
Second  Coat  -  Amerlastic  290,  Waterbourne  Elastomer; 
Top  Coat  -  Amerguard  220,  Waterbourne  Acrylic. 

Total  Contract  Modification  for  WD-2046R  =  $8,000.00. 
(8.9%  of  Contract) 
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HH-803      -  Cherry  Valley  Domestic  Water  Supply 

Contract  Modification  No.  1,  a  debit  of  $3,442.00. 

Provided  for  the  following  work  and  extended  the  contract  time  230 
calendar  days: 

a.  Remove  existing  pump  which  was  damaged  by  intake  of  granular 
material ; 

b.  Rehabilitate  motor,  bearings,  seals  and  impellers  to  original 
manufacturer  specifications; 

c.  Design  and  install  perforated  well  casing  and  backfill  to 
prevent  all  water  borne  granular  material  (which  would  result 
in  damage  to  pump)  from  entering  well  while  allowing  adequate 
well  recharge.  Modify  existing  sanitary  casing  to  accept  new 
full-depth  casing; 

d.  Reinstall  motor  and  associated  plumbing  and  electrical 
connections  per  original  contract  specifications  and  test 
system; 

e.  Repair  and  adjust  motor  saver  for  specified  protection  of 
pump; 

f.  Warranty  engineering  and  installation  for  a  period  of  two 
years . 

Total  Contract  Modification  for  HH-803  =  $3,442.00. 
(7.2%  of  Contract) 
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91-001 


Call   to  Order:     6:16  P.M. 


Present:     President  Rodel  E.   Rodis,  Commissioner  Sherri  Chiesa, 
Commissioner  H.  Welton  Flynn,  Commissioner  Arthur  V. 
Toupin,  Commissioner  Gordon  Chin 


On  motion  of  Chiesa,  seconded  by  Chin,   the  Minutes  of  the  regular 
meeting  of  December  11,  1990  and  the  special  meeting  of  December  17, 
1990  were  approved. 

A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of 
the  Public  Utilities  Commission. 


RESOLUTION 
NO. 


On  motion  of  Toupin,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

91-0001       WD         Approving  the  AB797  Water  Urban  Management  Update 
and  au thor izing  the  General  Manager  of  the  Wate r 
Department  to  forward  the  approved  AB797  Update  to 
the  California  Department  of  Water  Resources  as 
required  by  law . 

VOTE:     Ayes  -  Rodis,  Chiesa,   Flynn,   Toupin,  Chin 


On  motion  of  Chiesa,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

91-0002       MR         Requesting  the  Controller   to  draw  warrants  in 

payment  of  claims  against  the  Municipal  Railway, 
totalling  $51,615.72. 

VOTE :     Ayes  -  Rodis ,  Chiesa ,   Flynn ,  Toupin ,  Ch in 


On  motion  of  Chiesa,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

91-0003      WD        Requesting  the  Controller  to  draw  warrants  in 

payment  of  claims  against  the  Water  Department, 
totalling  $126,589  .83  . 

VOTE :     Ayes  -  Rodis ,   Ch  iesa ,   Flynn ,   Toupi  n ,  Ch  in 


On  motion  of  Chiesa,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

91-0004       FM         Approving  collection  of  charqes  for   damages  for  the 
month  of  November,   1990  against  the  San  Francisco 
Municipal  Railway   from  miscellaneous  debtors  in  the 
amount  of  $38,447.46  and  write-off  compromise 
reductions  for  comparative  negligence  in   the  amount 
of  $2,569.41;    and  Hetch  Hetchy  Water  &  Power 
collections   from  miscellaneous  debtors   in  the  amount 
of  $160  . 

VOTE:     Ayes  -  Rodis,  Chiesa,   Flynn,   Toupin,  Chin 


91-002 


RESOLUTION 
NO. 

On  inotion  of  Chiesa,   seconded  by  Flynn,  the 
following  resolution  was  adopted: 

91-0005      WD        Accepting  the  work  perforined  under  San  Francisco 
Water  Department  Contract  mo  .  Wn-2029  ,  8-Inch 
Ductile  Iron  Main  Installation  in  Clay  Street 
between  Webster  and  Baker  Streets;  approving  Debi  t 
Contract  Modification  No.  1  in  the  amount  of 
^797  .50;   and  authorizing  final  payment  in  the  amount 
of  $11,600.13  to  the  Contractor,  P  &  M  Pipelines. 

VOTE :     Ayes  -  Rod is,  Chiesa,    Flynn,   Toupin ,   Ch in 

On  motion  of  Chiesa,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

91-0006       WD         Accepting  the  work  performed  under   San  Francisco 
Water   Depar tment  Contract  No .  WD-2  04  5  ,   4  25  Mason 
St  r ee t-Si  dewalk  Freight  El evator  Re placemen  t ; 
approving  Credit  Contract  Modification  No.   2  in  the 
amount  of  $19,000;   and  authorizing  final  payment  in 
the  amount  of  ^3  , 076  . 90   to   the  Contractor,  Imperial 
El evator  Co . ,   Inc . 

VOTE :     Ayes  -  Rodis,   Chiesa ,    Flynn,   Toupin,  Chin 

On  motion  of  Chiesa,   seconded  Hy  Flynn,  the 
foil owing   resolution  was  adopted: 

91-0007       WD        Approving  the  plans  and  specifications  as  prepared 
and  recommended  by  staff,  and  authorizing  Bid  Call 
for  San  Francisco  Water  Department  Contract  No. 
WD- 2 0  58  ,  8-1 nch  Ductile  Iron  Main  Installation  in 
Fourth  Street  between  Market  and  Townsend  Streets. 

VOTE :     Ayes  -  Rodis,  Chiesa,    Flynn,   Toupin,  Chin 

On  motion  of  Chiesa,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

91-0008       HH         Approving  the  plans  and  specifications  as  prepared 
and  recommended  by  staff,   and  authorizing  Bid  Call 
for  Hetch  Hetchy  Water  and  Power  Contract  Mo. 
HH-827,  Moccasin  Afterbay  Improvements. 

VOTE :     Ayes  -  Rodis ,   Chiesa ,   Flynn ,   Toupin ,   Ch  in 

On  motion  of  Chiesa,   seconded  by  Flynn,  the 
following  resolution  was  adopted: 

91-000  9      HH        Accepting  the  work  per  formed  under  San  Francisco 

Hetch  Hetchy  Water  and  Power  Contract  No.  HH-780R, 
0' Shaughnessy  Campground  Facilities;  approving 
Credit  Contract  Mo difi cation  No.   1   in  the  amount  of 
$3,052.54;   and  author izing  final   payment   in  the 
amount  of  $12,989.13   to  the  Contractor,  INA 
Construction . 

VOTE:     Ayes  -  Rodis,   Chiesa,   Flynn,  Toupin,  Chin 


91-003 


On  motion  of  Chiesa,  seconded  by  Flynn,  the 
following   resolution  was  adopted: 

Authorizing  and  approving  the  substitution  of 
subcontractor  Delaney  Trucking  for  Gary  Vaz  Trucking 
to  perform  the  trucking  under  Hetch  Hetchv  Water  and 
Power  Contract   No.   HH-817R,   0 ' Shau ghnessy  Dam  Leach 
Field. 

VOTE:     Ayes  -  Rodis,   Chiesa,    Flynn,   Toupin,  Chin 

On  motion  of  Chiesa,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Awarding  Hetch  Hetchy  Water  and  Power  Contract  No. 
HH-821,   Early  Intake  Dam  Sluice  Gate  Well  Repairs, 
in  the  amount  of  ^62,430  to  VJebco-Paci f ic.  Inc., 
Santa  Clara,  CA . 

VOTE:     Ayes  -  Rodis,  Chiesa,   Flynn,   Toupin,  Chin 


On  motion  of  Chiesa,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Authorizing  and  approving  the  substitution  of 
subcontractor.   Interstate  Grading  and  Paving,  Inc. 
for  A  &  E  Paving,   Inc.   to  perform  the  paving  work 
under  San  Francisco  Municipal  Railway  Contract  No. 
MR-881,   No.    31  Balboa   Electrification  -  Trolley 
Coach  Overhead  Construction. 

VOTE:     Ayes  -  Rodis,   Chiesa,    Flynn,   Toupin,  Chin 


On  motion  of  Chiesa,  seconded  by  Chin,  the  follov/ing 
resolution  was  adopted: 

Approving  the  plans  and  specifications  as  prepared 
and  recommended  by  staff,   and  authorizing  Bid  Call 
for   San  Francisco  Municipal  Railway  Contract  No . 
MR-1035,   Kirkland  Motor  Coach   Facility  -  Security 
Fencing  &  Gates  . 

VOTE:     Ayes  -  Rodis,  Chiesa,   Flynn,   Toupin,  Chin 

On  motion  of  Chiesa,   seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Approving  the  Non-Civil  Service  and  Temporary 
appointments  and  removals  as  indicated  on  the 
Temporary  Employment  Activity  Roster,   for  the  month 
of  November,  1990. 

VOTE :     Ayes  -  Rodis,   Chiesa ,   Flynn,   Toupin,  Chin 


91-004 


RESOLUTION 
NO. 


On  motion  of  Toupin,  seconded  by  Flynn,  the 
following  resolution  was  adopted : 

91-0015       UEB       Authorizing  the  Manager  of  Utilities  Engineering 
Bureau  to  negotiate  and  execute  a  professional 
services  agreement  with  LS  Transit  Systems,   Inc.  to 
provide  rail  engineering  services  on  a  task  by  task 
basis,  for  an  amount  not-to-exceed  il, 000  , 000  for  a 
term  of  two  years. 

VOTE :     Ayes  -  Rodis ,   Chiesa ,   Flynn ,   Toupin ,  Chin 


On  motion  of  Chiesa,  seconded  by  Toupin,  the 
following  resolution  was  adopted: 

91-0015      FM        Authorizing  the  Director  of  Finance  to  execute 
Amendment  Mo.  1  to  the  Professional  Services 
Agreement  with  J.  W.   Leas  &  Associates  in  an  amount 
not-to-exceed  ^30,000  for  the  development  of  new 
procedures  for  the  Municipal  Ra  ilway  to  ma  in ta  in  the 
Electronic  Registering  Farebox   (ERF)  system. 

VOTE :     Ayes  -  Rodis,  Chiesa,   Flynn,   Toupin,  Chin 


Copies  of  the  above  resolutions  are  on  file  in  the 
office  of  the  Secretary  of  the  Public  Utilities 
Commiss  ion . 


********************* 


New  Business 

President  Rodis  requested  monthly  summary  reports  on  the  activities 
of  the  different  departments,  bureaus  and  Office  of  the  General 
Manager.     President  Rodis  said  he  wanted  a  narrative  report 
highlighting  the  general  activities  and  issues  pursued  by  the 
departments  and  bureaus  so  that  he  can  get  a  sense  of  what  staff  is 
doing  and  indicated  that  these  reports  would  only  be  a  supplement  to 
the  existing  reports   that  the  Commission  receives  on  a  monthly 
basis.     He  also  requested  a  list  of  the  various  committees  on  which 
PUC  staff  serve,  whether  or  not  the  meetings  are  public,  and  what 
staff  are  members.     President  Rodis  requested  that  this  report  be 
sent  to  the  Commission  by  the  first  regular  Commission  m'=^eting  in 
Febr  uary . 


******************** 


91-005 


Public  Hearing 

Resolution  Mo.  91-0001  -  To  consider  approving  the  AB797  Water  Urban 
Management  Update  and  authorizing  the  General  Manager  of  the  Water 
Department  to  forward  the  approved  AB797  Update  to  the  California 
Department  of  Water  Resources  as  required  by  law. 


Mr.  John  P.   Mullane,  General  Manager ,  Water  Depar tmen t ,  s ta ted  that 
the   State  of  California  in  1984   enacted  AB797  Urban  Water  Management 
Planning  Act,  which  requires  that  all  water  agencies  with  more  than 
3,000  hookups  develop  a  water  conservation  plan  by  1985.     He  further 
stated  that  the  plan  was  to  be  updated  every  five  years  identifying 
the  objectives  of  the  original  plan  and  whether  they  were  achieved 
or  not.     Mr.  Mullane  also  highlighted  what  the  department  is 
proposing  for  the  next  five  years  and  that  the  overall  plan  has  been 
extremely  successful. 

President  Rodis  opened  the  Public  Hearing. 
There  were  no  comments. 


On  motion  of  Commissioner  Chiesa,  seconded  by  Commissioner  Flynn, 
Resolution  Ho,  91-0001  was  approved. 


******************** 


THEREUPON  THE  MEETING  WAS  ADJOURNED: 


6:43  P.M. 


Romaine  A.  Boldridge 
Secretar  y 


91-006 


PUBLIC  UTILITIES  COMMISSION 

CTTY  ANO  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  _  91 


WHEREAS,  The  California  Water  Code  requires  approval 
of  an  updated  Urban  Water  Management  Plan  by  the  governing 
board  of  the  respective  water  district;  now,  therefore,  be 
it 

RESOLVED,   That  this  Commission  hereby  approve  the 
AB797  Water  Urban  Management  Update  pursuant  to  the  Public 
Hearing;    and  be  it 

FURTHUR  RESOLVED,   That  the  Commission  authorize  the 
General  Manager  of  the    Water  Department  to  forward  the 
approved  AB797  update  to  the  California  Department  of 
Water  Resources  as  required  by  law. 


0414L-10 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of    JAM 


INUARY     8mVn    ,^y/  /  

Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CrrV  AND  COUNTt  OF  SAN  FRANCISCO 


RESOLUTION  No. 


91-0002 


RESOLVED,  Thac  on  recommendation  of  the  General  Manager  of 
Public  Utilities,  the  PUC  Finance  Director  and  the  City  Attorney, 
this  commission  hereby  requests  the  Controller  to  alloc  funds  and 
to  draw  warrants  against  such  funds  as  are  or  will  be  available  in 
payment  of  claims  against  the  San  Francisco  Municipal  Railway  as  shown 
below. 


CLAIi'lAKT  & 
COURT  NO. 


ACCIDENT  NO.  & 
SPECIFIED  PRAYER 


ACCIDENT 
SPECIALS     TYPE  DATE 


PI/PD 


SETTLEMENT 


Non  Litigated: 
None 

Litigated : 
None 


Judgement : 

Marion  Henry 
906-^06 


87  B  1781-2 
$  120,000.00 


$26,000* 


1-3  06-2A-E 


PI 


$  51,615.72 


TOTAL  SETTLEMENTS  (1) 


S  51,615.72 


INDEX 


632091 


SUB  OBJECT 


1A50 


As  awarded  by  the  jury. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JANUARY  ,o  8  199] 


PUbLlt^  U  I  iLi  1  iL5  CUiVllVllSblUN 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  _  91-0003 


RESOLVED,  That  on  recommendation  of  the  General  Manager  of  Public 
Utilities  Commission,  the  PUC  Finance  Director  and  the  City  Attorney,  this 
Commission  hereby  requests  the  Controller  to  allot  funds  to  draw  warrants  against 
such  funds  as  are  or  will  be  available  in  payment  of  claims  against  the  San 
Francisco  Water  Department  as  shown  below. 

CLAIMANr  R  ACCIDENT  NO.  8.  ACCIDENT 

COURT  NO.  SPECIFIED  PRAYER         SPECIALS         TYPE         PATE  PI/PD  SETTLEMENT 


Non  Litigated 


Roman  Catliol  ic         16795-26  &  -32  None  N/A  01-18-90  PD  $126,589.83" 

Archodiocese  of  $140,290.79 
San  Francisco  & 
Fireman's  Fund 
Insurance  Company 

Li  ti gated: 


None 


Judgement: 


TOTAL  SEfTLEMENTS  (I)  IT26.589.83 


$77,166.28  reimbursement  to  Fireman's  Fund  Insurance  Company  and  $49,423.55  to 
Uip  Archdiocese. 


5893a 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of    JANUARY      8  1991      /)         / J    •  /  , 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  91""0004 


RESOLVED,  That  this  commission  on  the  recommendation  of  the  General 
Manager  of  Public  Utilities,  Department  Managers  and  the  City 
Attorney,  hereby  approves  collection  of  charges  for  damages  for  the 
month  of  November  1990  against  the  following: 

SAN  FRANCISCO  MUNICIPAL  RAILWAY  from  miscellaneous  debtors  in  the 
amount  of  $38,447.46  and  write-off  compromise  reductions  for 
comparative  ctegligence  in  the  amount  of  $2,569.41. 

HETCH-HETCHY  from  miscellaneous  debtors  in  the  amount  of  $160.00. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

„  „,   MHVm.   8  1991 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CFTY  AND  COUhTTY  OP  SAN  FRANCISCO 


RESOLUTION  Na 


RESOLVED,  That  this  Commission  accepts  the  work  performed  under  San 
Francisco  Water  Department  Contract  No.  WD-2029,  8-Inch  Ductile  Iron  Main 
Installation  in  Clay  Street  between  Webster  and  Baker  Streets,  as  satisfactorily 
completed;  approves  Debit  Contract  Modification  No.  1  in  the  amount  of  $797.50; 
and  authorizes  final  payment  in  the  amount  of  $11,600.13  to  the  Contractor,  P&M 
Pipe! ines. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of    JANIIABY 


Secretary,  Public  Utilities  Commission 


BCA:fmd 


PUBLIC  UTILITIES  COMMISSION 

CrrV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  _ 


RESOLVED,  That  this  Commission  accepts  the  work  performed  under  San 
Francisco  Water  Department  Contract  No.  WD-2045,  ^125  Mason  Street-Sidewalk 
Freight  Elevator  Replacement,  as  satisfactorily  completed;  approves  Credit 
Contract  Modification  No.  2  in  the  amount  of  $19,000.00;  and  authorizes 
final  payment  in  the  amount  of  $3,076.90  to  the  Contractor,  Imperial 
Elevator  Co. ,  Inc. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  


Secretary,  Public  Utilities  Commission 


BCA:fmd 


PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  91-G0Q7 


RESOLVED,  That  the  Public  Utilities  Commission  does  hereby  note  that  the 
project  which  is  the  subject  of  this  resolution  has  been  determined  by  the 
Department  of  City  Planning  to  be  categorically  exempt  as  Class  1(b)  project 
under  the  State  Guidelines  implementing  the  California  Environmental  Quality 
Act;  and  be  it  further 

RESOLVED,  That  this  Commission  authorizes  Bid  Call  as  follows: 

San  Francisco  Water  Department  Contract  No.  WD-2058  8-Inch  Ductile  Iron 
Main  Installation  in  Fourth  Street  between  Market  and  Townsend  Streets. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JANUAf^Y       8  1991 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COU^JTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 

qi-0008 


WHEREAS,  Under  Hetch  Hetchy  Contract  No.  HH827,  the  Moccasin 
Powerhouse  Afterbay  structure  will  be  modified,  a  fixed  elevation 
weir  constructed,  a  slide  gate  removed,  and  soil  protection 
installed  downstream  of  the  north  and  south  side  weir  walls  at 
Moccasin,  in  Tuolumne  County;  and 

WHEREAS,  The  Department  of  City  Planning  has  determined  this 
project  to  be  categorically  exempt  from  the  California 
Environmental  Quality  Act  and  State  Guidelines  under  Class  1(b); 
now,  therefore  be  it 

RESOLVED,  That  this  Commission  approves  the  plans  and 
specifications  as  prepared  and  recommended  by  staff,  and  hereby 
authorizes  bid  call  for  Hetch  Hetchy  Contract  No.  HH82  7,  Moccasin 
Afterbay  Improvements. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JANUARY  1991 


Secretary.  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


91-0009 


RESOLVED,  That  this  Commission  accepts  the  work  performed  under 
Hetch  Hetchy  Water  and  Power  Contract  No.  HH-780R,  0 ' Shaughnessy  Campground 
Facilities,  as  satisfactorily  completed;  approves  credit  Contract 
Modification  No.  1  in  the  amount  of  $3,052.54,  and  authorizes  final  payment 
in  the  amount  of  $12,989.13  to  the  Contractor,  INA  Construction. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of    JANUAJ^Y     8  1991 


Secretary,  Public  Utilities  Commission 


JYB:fmd 


PUBLIC  UTILITIES  COMMISSION 

CnV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Na .  91-0010 


WHEREAS,  On  September  11,  1990,  the  Public  Utilities  Commission  awarded 
Hetch  Hetchy  Water  and  Power  Contract  No.  817R  to  K.  W.  Emerson,  Inc.,  and 

WHEREAS,  K.  W.  Emerson,  Inc.,  by  letter  dated  November  28,  1990,  has 
requested  substitution  of  subcontractor  Oelaney  Trucking  for  Gary  Vaz  Trucking 
to  perform  trucking  work  in  the  contract;  and 

WHEREAS,  the  Utilities  Engineering  Bureau  staff  has  established  that  the 
requested  substitution  of  subcontractor  is  in  the  best  interest  of  the  City; 
now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  and  approves  the 
substitution  of  subcontractor  Delaney  Trucking  for  Gary  Vaz  Trucking  to  perform 
the  trucking  under  Hetch  Hetchy  Water  and  Power  Contract  No.  817R. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JAMUAR^      8  1991 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

OTY  AND  COUMTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


WHEREAS,  Under  Hetth  Hetchy  Water  and  Power  Contract  No.  HH-821, 
Early  Intake  Dam  Sluice  Gate  Well  Repairs  is  to  be  performed;  and 

WHEREAS,  Bids  for  this  work  were  received  and  opened  publicly  on 
December  11,  1990;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  awards  Hetch  Hetchy  Water  and 
Power  Contract  No.  HH-821,  Early  Intake  Dam  Sluice  Gate  Well  Repairs,  in 
the  amount  of  $62,430.00  to  Webco-Pacif ic.  Inc.,  397  Mathew  Street,  Santa 
Clara,  California  95050,  as  the  lowest  responsive  bidder. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JANUARY^     8  1991 


Secretary,  Public  Utilities  Commission 


JYB:fmd 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


SI— nni ? 

RESOLUTION  No.  ^^■^ 


WHEREAS,  On  June  12,  1990,  the  Public  Utilities  Commission  awarded 
San  Francisco  Municipal  Railway  Contract  No.  MR-881 ,  No.  31  Balboa 
Electrification  Trolley  Coach  Overhead  Construction  to  Abbett-Yick,  A  Joint 
Venture;  and 

WHEREAS,  Abbett-Yick,  A  Joint  Venture,  by  letter  dated  December  10, 
1990,  has  requested  substitution  of  subcontractor  Interstate  Grading  and 
Paving,  Inc.  for  AS  E  Paving,  Inc.,  to  perform  paving  work  in  the 
contract;  and 

WHEREAS,  Utilities  Engineering  Bureau  staff  has  established  that 
substitution  of  subcontractor  for  the  paving  work  is  in  the  best  interest 
of  the  City;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  and  approves  the 
substitution  of  subcontractor,  Interstate  Grading  and  Paving,  Inc.  for  A  & 
E  Paving,  Inc.,  to  perform  the  paving  work  under  San  Francisco  Municipal 
Railway  Contract  No.  MR-881,  No.  31  Balboa  Electrification  -  Trolley  Coach 
Overhead  Construction. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of    JANUARY     8  1991 


Secretary,  Public  Utilities  CommisUion 


ADG:fmd 


PUBLIC  UTILITIES  COMMISSION 

OTY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  ^jj^^fiOl-S 


WHEREAS,   Under  Municipal  Railway  Contract  No.  MR-1035  the 
replacement  of  perimeter  fencing  at  the  Kirkland  Motor  Coach  Facility  is 
to  be  performed;  and 

WHEREAS,   Funds  are  available  for  this  work  in  Urban  Mass 
Transportation  Administration  Section  9  Grants  numbers  CA-90-0037  and 
CA-90-X103,   now,   therefore  be  it 

RESOLVED,   That  this  Commission  approves  the  plans  and  specification 
as  prepared  and  recommended  by  staff,   and  hereby  authorizes  "Bid  Call" 
as  follows: 

Municipal  Railway  Contract  No.  MR-1035 

Kirkland  Motor  Coach  Facility  -  Security  Fencing  &  Gates 
and  be  it  further 

RESOLVED,   That  in  accordance  with  the  provisions  of  Class  II  of  the 
Guidelines  for  Categorical  Exemptions  of  the  City  and  County  of  San 
Francisco's  Department  of  City  Planning,   this  Project  qualifies  for 
categorical  exemption. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JANUARY    8  1991 


of  its  meeting  of. 


Secretary,  Public  Utilities  Commissio 


PUBLIC  UTILITIES  SSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


91-0014 


WHEREAS,   under  the  authority  of  Charter  Section 
3.501.   the  General  Manager.   PUC  is  authorized  to  make  Non 
Civil  Service  and  Temporary  appointments  and  removals 
therefrom;  and 


WHEREAS ,   such  appointments  and  removals  have  been 
ordered  by  the  General  Manager.   PUC;  and 


WHEREAS,    the  General  Manager.   PUC,   has  reguested 
commission,   ratification  and  approval  of  such  appointments 
and  removals;  now  therefore  be  it 


RESOLVED,   the  Public  Utilities  Commission  does  hereby 
ratify  and  approve  the  Non  Civil  Service  and  Temporary 
appointments  and  removals  for  the  month  of  November  1990. 


217C-2 


I  hereby  certify  that  the  foregoing  rewlution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of  JANUARY     8  1991 


Secretary,  Public  Utilities  Commi^on 


PUBLIC  UTILITIES  COMMISSION 

CrTY  AND  COUNTY  OF  SAN  FRANCISCO 


^1— nni5 

RESOLUTION  No. 


WHEREAS,  This  Commission  by  its  Resolution  No.  90-0249  authorized 
the  Manager  of  the  Utilities  Engineering  Bureau  to  request  proposals  from 
qual  if ied  professional  engineering  firms  to  provide  rail  engineering 
support,  when  required,  to  augment  UEB  staff  on  numerous  critical  Municipal 
Railway  capital  projects;  and 

WHEREAS,  Four  firms  submitted  proposals  to  provide  the  requested 
services;  and 

WHEREAS,  The  Selection  Committee  held  oral  interviews  with  three 
firms  and  recommended  the  selection  of  either  of  two  top  ranked  firms;  and 

WHEREAS,  After  further  review  of  the  qualifications  of  the  two  top 
ranked  firms  the  Manager  of  the  Utilities  Engineering  Bureau  has  decided  to 
recommend  award  of  the  Rail  Engineering  Services  agreement  to  one  of  these 
firms,  LS  Transit  Systems  Inc.;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  Manager  of  the 
Utilities  Engineering  Bureau  to  negotiate  and  execute  a  professional 
services  agreement  with  LS  Transit  systems  Inc.  to  provide  rail  engineering 
services  on  a  task  by  task  basis,  as  required,  for  an  amount  to  not  exceed 
$1,000,000  for  a  term  of  two  years;  and  be  if  further 

RESOLVED,  That  the  PUC  Bureau  of  Finance  will  certify  the 
availability  of  funds  for  each  task  prior  to  the  execution  of  the  contract 
order  or  contract  modification  covering  the  scope  of  work  to  be  performed 
under  the  task. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JANUARY.    8  I99I 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

crrv  AND  courfTY  of  san  ffwncisco 


RESOLUTION  No. 


31-0016 


WHEREAS,  an  Agreement  between  the  City  and  J.  W.  Leas  &  Associates 
was  entered  into  on  November  14,  1990  for  providing  technical  assistance 
and  review  for  the  procurement  of  the  new  Electronic  Registering  Farebox 
<ERF);  and 

WHEREAS,  the  City  desires  the  Consultant  to  perform  additional 
tasks  related  to  defining  the  maintenance  requirements  of  the  ERF  system; 
and 

WHEREAS,  it  is  necessary  to  amend  the  agreement  to  increase  the 
scope  of  work  and  provide  additional  compensation  to  the  consultant  to 
perform  the  additional  work:  now.  therefore,  be  it 

RESOLVED,  that  this  Commission  hereby  authorizes  the  Manager, 
Finance  Bureau,  to  execute  Amendment  No,  1  to  said  Agreement  in  an  amount 
not  to  exceed  $30,000.00. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of    JANUARY^   8  1991 


Secretary,  Public  Utilities  Commission 
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SECRETARY 


91-007 


Call  to  Order :     7:05  P.M. 


Present:     President  Rodel  E.   Rodis,  Vice  President  Sherri  rhiesa 
Commissioner  H.  Welton  Flynn,  Commissioner  Arthur  V  ' 
Toupin,  Commissioner  Gordon  Chin 

A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of 
the  Public  Utilities  Commission. 

No  action  was  taken  at  this  meeting. 

******************** 

Presentation  of  the  Municipal  Railway  1990/91  budgetary  status,  the 
PUC  Task  Force  and  Booz  Allen  &  Hamilton,   Inc.   findings,  and  the 
Municipal  Railway  work  plan  and  program  to  address  Task  Forces  and 
1991/92  fiscal  issues. 

Commissioner  Flynn  inquired  about  having  speakers  comment  on 
non-agenda  items  saying  that  it  would  be  unfair  to  hear  one  qide  in 
opposition  without  giving  notice  to  everyone  about  the  item  on  the 
calendar  . 

Mr.  Daniel  Liebert,   representing  Parents  Opposing  Addictive  Pruo 
Advertising,  stated  that  he  informed  President  Rodis  that  he  would 
be  having  8   to  10  speakers  commenting  on  cigarette  and  alcohol 
advertising  on   the  Municipal  Railway. 

President  Rodis  requested  that  those  speaking  on  cigarette  and 
alcohol  advertising  keep  their  comments  to  a  time  limit  of  2  to  3 
minutes  and  if  views  are  already  stated  by  the  previous  speak^-r  nof 
to  repeat  the  same  comments. 

Commissioner  Chiesa  suggested  that  public  comments  related  to  the 
special  order  of  business  be  taken  prior  to  public  comments  on  other 
subjects  outside  the  issue , 

Mr.  Thomas  J.   Elzey,  General  Manager,  Public  Utilities,  reported 
that  a  Task  Force  was  formed  last  summer  to  examine  the  state  of  the 
Municipal  Railway  to  try  and  address  questions  that  were  raised 
during  last  year's  budget  process  to  improve  Muni's  efficiency  and 
effectiveness.     Mr.   Elzey  introduced  the  members  of  the  Task  Force 
who  were  on  loan  from  the  PUC  Bureaus  and  the  Mayor's  Office:  Jill 
Thompson,  Ray  Miller,  Maryanne  Malveaux,  Rod  Loucks,  Keith  Bunch, 
Kirk  Lawson,   and  Teresa  Serata.     They  examined  Muni's  operations  and 
discussed  Muni's  programs  and  operations  with  its  managers.  Also, 
staff  engaged  Booz  Allen  &  Hamilton  to  provide  a  report  relating  to 
Muni's  maintenance  and  how  it  operated.     Finally,  he  said  that  this 
task  was  undertaken  in  the  spirit  of  improving  Muni  and  in  finding 
out  ways  to  improve  Muni's  transportation  system  and  the  transit 
first  principles  that  are  a  priority  within  San  Francisco. 

Mr.   Ed  Harrington,   Finance  Director,   gave  a  presentation  on  the 
Municipal   Railway  1991/92  Baseline  Budget  Summary.     Mr.  Harrington 
described  in  detail  a  comparison  of  the  1990/91  ioudget  to  the 
proposed  baseline  request  for   the  1991/92  budget  highlighting 
expected  revenues  and  expenditures. 


91-008 


Mr.  Kirk  Lawson,   Executive  Assistant  to  the  General  Manager,  Public 
Utilities,  gave  an  overview  on  the  Task  Force  Report  and  B002  Allen 
s.  Hamilton  Report.     He  stated  that  both  of  these  studies  addressed 
problems  Muni  was  facing.     Mr.   Lawson  reported  on  findings  taken 
froin  both  reports,  which  included:   training,  absenteeism, 
classification  issues,  and  management  and  material  management 
systems.     His  concluding  remarks  were  that  Muni  is  basically 
achieving  the  main  thrust  of  its  mission  -  service  delivery,  but 
that  there  is  room  for  improvement  in  the  areas  of  training, 
absenteeism  and  discipline  as  presented  in  the  report. 

Commissioner  Flynn  inquired  as  to  when  Rooz  Allen  &  Hamilton  was 
retained  and  whether  it  came  before  the  Commission  for  approval. 

Mr.  Lawson  replied  that  the  firm  was  retained  in  mid-July  of  1990. 

Mr.   Edward  Harrington,   Director  of   Finance,   replied  it  was  a  small 
enough  dollar   figure  that  staff  used  the  "as-needed"  contracts  that 
the  Utilities  Engineering  Bureau  has  for  engineering  services, 
therefore,   it  was  not  brought  before  the  Commission  for  approval. 

Commissioner  Flynn  expressed  his  concern  about  the  way  in  which  this 
particular  contract  was  handled.     He  was  of  the  opinion  that  this 
was  not  an  appropriate  use  of  the  "as-needed"  contracts  for 
professional  services.     Commissioner   Flynn  remarked  that  when  a 
contract  does  not  go  through  the  proper  procedures  it  bypasses 
contract  compliance  and  the  Mayor's  directive  on  affirmative  action. 

Mr.  Ghassan  Salameh,  representing  Booz  Allen  &  Hamilton,  stated  that 
his  firm  did  have  a  problem  some  year's  ago  but  that  in  the  last 
three  years  they  have  met  all  of  the  contract  compliance 
requirements . 

President  Rodis  requested  clarification  on  "as-needed"  contracts  in 
terms  of  policy,  when  can  it  be  used  and  when  can't  it  be  used,  so 
that  in  the  future  this  can  be  avoided. 

Mr.    Elzey   responded  that  clarification  on  that  issue  will  be 
furnished  to  the  Commission  at  the  February  12th  Commission  meetina. 

Mr.  Johnny  B.   Stein,  General  Manager,  Municipal  Railway,  expressed 
his  appreciation  to  the  Task  Force  and  their  study  of  the  Municipal 
Railway.     Mr.   stein  described  the  many  accomplishments  achieved  in 
199  0 ,  wh  ich  included :  an  increase  in  service  delivery,  increased 
ridership,   a  decrease  in  absenteeism,   handicapped  accessibility, 
implementation  of  the  transit  shelter  program,  an  aggressive  program 
against  graffiti,   improved  initiation  of  1-day  and  3-day  Passports, 
reduction  of  accident  rate,  subway  signal  system  improvements, 
increased  vehicle  availability,  and  reduction  of  overhead  line 
problems.     In  reference  to  the  Task  Force  Report,  Mr.  Stein  outlined 
plans  to  add r  ess  three  ma  in  points  of  the  repor  t:    (1)  productivity 
in  the  transportation  and  maintenance  divisions,    f2)  financial 
reports  and  performance  indicators,  and  (3)  special  issues, 
includ  ing  disci  pi ine ,  wheel cha i  r   lifts ,   and  absen  tee  ism . 

Mr,   Stein  commented  that  Motorola  Corporation  is  going  to  provide  a 
technical  writer  whose  task  will  be  to  assess  and  recommend  ways  to 
better   utilize  the  AVM/AVL  system,  which  will  result  in  increased 
training  for  management.     He  said  that  the  department  was  working 
with   the  Finance  Bureau   to  develop  a  cost  accounting  system  which 
would  give  the  department  a  tool   for   controlling  costs.     Mr.  Stein 
addressed  the   issue  of  discipline  and  stated  that  they  are  working 
closely  with  PUC  Personnel   in  developing  a  standardized  plan  of 
disci  pi ine  . 

********************* 


91-009 


Public  Comments 


Mr.  Larry  Martin,   International  Representative,  Transport  Workers 
Union,  was  of  the  opinion  that  the  issue  of  absenteeism  was 
misfocused  in  the  Task  Force  Report  and  that  there  are  various 
reasons  as  to  why  worker's  are  absent.     He  also  remarked  that  the 
Muni  workers  are  doing  a  very  fine  job. 

Mr.   Bobby  Brown,   President,  Transport  Workers  Union,  Local  250A, 
remarked  that  security  is  a  serious  problem  and  that  each  day  the 
workers  have  to  face  danger   in  the  streets.     Mr.   Brown  further 
stated  that  Muni's  absenteeism  is  at  the  industry's  low. 

Mr.  Fred  Peterson,   representing  Local  200,  stated  he  was  interviewed 
by  the  Task  Force.     He  explained  the  various  functions  of  the  '^139 
classification  and  said  that  he  wouldn't  want  to  see   the  9139  issues 
go  unadaressed. 

Ms.  Jano  Oscherwitz,   Business  Representative  for  Local  790,  was  of 
the  opinion  that  the  Task  Force  Report  did  not  cover  the  station 
agents  or  any  health  and  safety  issues.     She  thought  there  should  be 
an  addendum  to  the  report  to  address  those  issues. 

Mr.   James  Bryant,   Chapter  President  for   Station  Agents,   SEIU,  Local 
790,  remarked  that  Local  790  was  not  a  part  of  the  Task  Force  Report 
review  process  and  stated  that  they  should  have  been  consulted  for 
their  input.     He  said  that  we  need  to  focus  on  staffing  the  stations 
properly  in  order  to  operate  more  efficiently. 

Mr.   Lawson  replied  that  the  Task  Force  did  talk  with  Ms.  Katherine 
Hanes  of  SEIU,    Local  790. 

Mr.   David  Pilpel  complimented  the  Commission,   staff,  and  the  railway 
as  an  organization.     He  felt  that  it  was  important  from  time  to  time 
to  do  an  evaluation  on  an  organization  as  large  as   the  railway.  Mr 
Pilpel  stated  there  should  be  a  follow-up  to  the  report  to  address 
long-term  issues  and  solutions. 

Mr.   Norman  Rolfe,  Co-Chair  Transportation  Committee,   San  Francisco 
Tomorrow,  suggested  there  should  be  a  report  on  the  number  of  missed 
trips  and  that  there  should  be  more  street  supervisors  to  keep 
streetcars  moving  smoothly.     He  stated  that  if  there  is  better 
service  you  have  more  satisfied  customers  who  will   use  public 
transportation . 

Mr.  Peter  Der  ,  speaking  as  a  citizen  and  an  employee  of  Muni, 
remarked  that  we  are  living  in  the  age  of  numbers  and  cautioned  that 
numbers  cannot  tell  us  everything  when  compiling  a  report. 


The  following  speakers  spoke  against  cigarette  and/or  alcohol 
advertising  on  the  Municipal  Railway  buses  and  transit  shelters. 

Ms.  Kathleen  S.   Moss,   Parents  Opposing  Addictive  Drug  Advertising 

Ms.  Virginia  Ernster,   Representing  Herself 

Ms.  Etta  M.   Jones,   San  Francisco  Unified   School  District 

Ms .  Lisa  Zimmerman ,  Women 's  Alcohol  ism  Center 

Ms.  Helen  Sloss   Luey,    San  Francisco  PTA 

Ms.  Margaret  Brodkin,   Coleman  Advocates  for  Children 
Professor   Stanton  Glantz,   University  of  San  Francisco 

Ms.  Mary  Fryer,   American  Lung  Association 

******************** 
THEREUPON  THE  MEETING  WAS  ADJOURNED:     9:20  P.M. 

Roma ine  A.  Roldridge 
Seer e tar  y 
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RODEL  E  ROOIS 
PRESIDENT 


ART  AGNOS.  MAYOR 
THOMAS  J.  ELZEY.  GENERAL  MANAGER 


SHERRI  CHIESA 
VICE  PRESIDENT 


MUNICIPAL  RAILWAY 


H.  WELTON  FLYNN 


WATER  OEPARTMEhfT 


ARTHUR  V.  TOUPIN 


HETCH  HETCHY 
WATER  AND  POWER 


GORDON  CHIN 


January  17,  1991 


NOTICE  OF  EXECUTIVE  SFSSTON 


The  Public  Utilities  Commission  of  the  City  and  County  of  San 
Francisco  will  meet  in  executive  session  on  Tuesday,  January  22,  1991,  at  1:30 
p.m.,  in  Room  287,  City  Hall,  San  Francisco,  California,  for  the  purpose  of 
meeting  with  the  negotiator  for  the  Joint  Powers  Board  regarding  acquisition 
of  the  peninsula  commute  corridor  right-of-way  from  Southern  Pacific. 

This  meeting  is  in  compliance  with  California  Government  Code 
Section  54956.9(a)  and  Charter  Section  3.500(0. 


Romaine  A 
Secretary 


Boldridge 


cc:     Members,  PUC 
Thomas  J.  Elzey 
George  Krueger 


RAB:la 
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PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Art  Agnos 
Mayor 

REGULAR  MEETING 

Room  282,  City  Hall 
2:00  P.M. 
January  22,  1991 

COMMISSIONERS 
Sherri  Chiesa,  President 
Gordon  Chin,  Vice  President 
H .   Welton  Flynn 
Arthur  V.  Toupin 
Rodei  E.  Rodis 


DEPARTMENTS 


BUREAUS 


Hetch  Hetchy  Project 


Energy  Conservation 


Municipal  Railway 


Engineering  and 
Construction  Management 


Water  Department 


Financial  Manaqement 


Inf ormat ion  Systems 


Management  Efficiency  and 
Productivity 


Personnel  and  Training 


Thomas  J.  Elzey 


GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 


91-011 


Call   to  Order:     2:19  P.M. 


Present:     President  Rodel  E.  Rodis,  Vice  President  Sherri  Chiesa, 
Commissioner  H.  Welton  Flynn,  Commissioner  Gordon  Chin' 

Excused :     Commissioner  Arthur  V.  Toupin 


On  motion  of  Chiesa,  seconded  by  Chin,   the  Minutes  of  the  regular 
meeting  of  January  8,   1991  and  the  special  meeting  of  January  8 
1991  were  approved . 

A  tape  of  Che  meeting  is  on  file  in  the  office  of  the  Secretary  of 
the  Public  Utilities  Commission. 


SPECIAL  ORDER   OF  BUSINESS 


Election  of  Officers  for   the  Year  1991 

Commissioner  Chin  nominated  Vice  President  Sherri  Chiesa  for 
President .     Commissioner  Flynn  seconded . 

Commissioner  Chiesa  was  unanimously  elected  President. 

Commissioner  Rodis  thanked  his  fellow  Commissioners  and  the  staff 
for  their  support  and  cooperation  during  his  term  as  President. 

Commissioner  Flynn  stated  that  he  has  enjoyed  working  with 
Commissioner  Rodis  during  his  two  years  as  President . 

President  Chiesa  accepted   the  gavel  and  presided  for  the  remaind=>r 
of  the  meeting.     President  Chiesa  thanked  her  fellow  Commissioners 
for  electing  lier  as  President  and  said  she  was  proud  and  oleased  to 
work  with  the  staff  of  the  Public  Utilities  Commission. 

Commissioner  Flynn  nominated  Commissioner  Gordon  Chin  for  Vice 
President .     Commissioner  Rodis  seconded . 

Commissioner  Chin  was  unanimously  elected  Vice  President. 


******************* 


RESOLUTION 
NO. 


On  motion  of  Chin,  seconded  by  Flynn,  the  following 
resolution  was  adopted: 

91-0017       MR        Approving  the  plans  and  specifications  as  prepared 
and  recommended  by  staff,   and  authorizing  Bid  Call 
for  San  Francisco  Municipal  Railway  Contract  No. 
MR-892,   Scott  Facility  Add-On  at  1849  Harrison 
Street,   San  Francisco. 

VOTE:     Ayes  -  Chiesa,   Chin,   Flynn,  Rodis 


91-012 


On  motion  of  Chin,  seconded  by  Flynn,  the  followi 
resolution  was  adopted : 


Approving  the  plans  and  specifications  as  preparer^ 
and  recommended  by  staff,   and  authorizing  Bid  Call 
for  San  Francisco  Hetch  Hetchy  Water  and  Power 
Contract  No.   HH-828,   Moccasin  Penstock  Saddlp 
Replacement . 

VOTE:     Ayes  -  Chiesa,   Chin,   Flynn,  Rodis 


On  motion  of  Chin,   seconded  by  Flynn,   the  following 
resolution  was  adopted: 

Authorizing  the  Controller  to  transfer  ^3,077,866  in 
capital  funds  from  six  (6)  completed  or  low-priority 
Hetch  Hetchy  projects  to  three   (3)  high-priority 
project  which  require  additional  funds  for  the 
completion  of  design  and  construction. 

VOTE:     Ayes  -  Chiesa,  Chin,  Flynn,  Rodis 


On  motion  of  Chin,  seconded  by  Flynn,  the  followina 
resolut ion  was  adopted : 

Accepting  the  work  performed  under  San  Francisco 
Water  Department  Contract  No.  WD-2044,  Masonry  Wall 
and  Security  Fence  for  SFWD  Corporation  Yarr?;' 
approving  Credit  Contract  Modification  No.   1  in  the 
amount  of  ^1,030.99;   authorizing  an  extension  of 
time  for  unavoidable  delays  of  19  working  days;  and 
authorizing   final  payment  in  the  amount  of  *3,631.75 
to  the  Contractor,   Interlane  General  Engineering, 
Inc.  and  P  &  J  utility  Co.,  AJV. 

VOTE:     Ayes  -  Chiesa,   Chin,   Flynn,  Rodis 


On  motion  of  Chin,  seconded  by  Flynn,  the  followinq 
resolution  was  adopted: 

Awarding  San  Francisco  Water  Department  Contract  No. 
WD-2070,   Construction  of  Fences  on  Water  Department 
properties.   East  and  West  Bay  Locations,   in  the 
amount  of  $134,710  to  Interlane  General  Engineering, 
Inc.   and  P  &  J  Utility  Co.,   AJV;   and  rejecting  all 
other  bids  for   the  work. 

VOTE:     Ayes  -  Chiesa,   Chin,    Flynn,  Rodis 


On  motion  of  Chin,  seconded  by  Flynn,  the  followinq 
resolution  was  adopted: 

Awarding  San  Francisco  Water  Department  Contract  No. 
WD-2077,   Purchase  a  Transformer,   Switchgear,  and 
Starters  for   the  Baden  Pump  Station  Project,   in  the 
amount  of   $143,510  to  Toshiba  International 
Corporat ion ,   San  Francisco,  CA. 

VOTE:     Ayes  -  Chiesa,   Chin,   Flynn,  Rodis 


91-013 


On  motion  of  Chin,  seconded  by  Flynn,  the  followi 
resolution  was  adopted: 


Awarding  San  Francisco  Water  Department  Contract  No 
WD-2078,   Purchase  of  Water  Pumps  and  Motors  for 
Baden  Pump  Station  Project,    in  the  amount  of 
$252,900   to  Dresser  Industries,    Inc.,   San  Francisco, 


VOTE:     Ayes  -  Chiesa,  Chin,  Flynn,  Rodis 


On  motion  of  Flynn,  seconded  by  Rodis,  the  followinc 
resolution  was  adopted : 

Requesting  the  Mayor  to  recommend  to  the  Board  of 
Supervisors  a  supplemental  appropriation  in  the 
amount  of  ^300  , 000  from  the  deobligation  of  funds 
from  Hetch  Hetchy's  capital  improvement  oroject  722, 
Moccasin  Shop  Buildings,  to  amend  the  operating 
budget  to  fund  legal  services  during  the  remainder 
of  Fiscal  Year  1990/91. 

VOTE:     Ayes  -  Chiesa,  Chin,   Flynn,  Rodis 


On  motion  of  Rodis,  seconded  by  Flynn,  the  following 
resolution  was  adopted: 

Authorizing   the  General  Manager  of  the  Municipal 
Railway  to  circulate  a  Reques t-f or-Pr oposals  for  the 
Municipal  Railway's  Transit  Advertising  Agr^^ement 
for  1991-1996. 

VOTE:     Ayes  -  Chiesa,  Chin,   Flynn,  Rodis 


On  motion  of  Chin,   seconded  by  Flynn,   the  following 
resolution  was  adopted: 

Authorizing  the  Municipal  Railway  to  reroute  service 
on  the  42-DOWNTOWN  LOOP  between  the  Caltrain  Depot 
and  the  Financial  District  to  serve  the  South 
Beach-Rincon  Hill  area  and  discontinuing  portions  of 
the  existing  service. 

VOTE:     Ayes  -  Chiesa,   Chin,   Flynn,  Rodis 


On  motion  of  Rodis,  seconded  by  Flynn,  the  following 
resolution  was  adopted: 

Requesting  the  Board  of  Supervisors  to  amend  Section 
10.109-4  of  the  San  Francisco  Administrative  Code  to 
provide  for  a  Municipal  Railway  Historic 
Preservation  Fund  as  a  replacement  for  the  Cable  ^ar 
System  Fund. 

VOTE:     Ayes  -  Chiesa,  Chin,   Flynn,  Rodis 


91-014 


RESOLUTION 
NO. 


On  motion  of  Flynn,  seconded  by  Rodis,  the  followinq 
resolution  was  adopted: 

91-0028      MR        Authorizing  the  General  Manager  of  Public  Utilities 
to  modify  the  Municipal  Railway's  contract  with 
Carlton  Associates  to  provide  an  additional  $10,000 
for  technical  support  and  maintenance  of  the  Vehicle 
Maintenance  System  (VMS)  and  associated  software  and 
hardware,  and  to  extend  the  completion  date  to  June 


VOTE:     Ayes  -  Chiesa,  Chin,  Flynn,  Rodis 


On  motion  of  Rodis,  seconded  by  Flynn,  the  following 
resolution  was  adopted: 

Adopting  the  Final  Environmental  Impact  Report  as 
certified  by  the  City  Planning  Commission  on  January 
10,    1991;   approving  the  mitigation  monitoring  plan; 
and  approving  the  plans  and  specifications  as 
prepared  and  recommended  by  staff,   and  authorizina 
Bid  Call  for   San  Francisco  Water  Department  Contract 
No.   WD-2037,   Calaveras  Pipeline  Replacement  Project 
and  Outlet  Facilities  nodif ications. 

VOTE:     Ayes  -  Chiesa,   Chin,    Flynn,  Rodis 


On  motion  of  Flynn,   seconded  by  Chin,    the  followina 
resolution  was  adopted: 

91-0030       UEB       Awarding  San  Francisco  Water  Department  Contract  Ho. 

WD-2050,   Clean  and  Coat  36-Inch,   60-Inch  and  48-Inch 
Mains  at  Lake  Merced  and  Caltrans  District  Yard  in 
the  net  amount  of  $135,300  to  Eligom  International 
Construction ,  San  Francisco,  CA. 

VOTE:     Ayes  -  Chiesa,   Chin,   Flynn,  Rodis 


On  motion  of  Rodis,  seconded  by  Flynn,  the  following 
resolution  was  adopted: 

91-0031       FM        Authorizing  the  General  Manager  of  Public  Utilities 
to  revise  the  determination  of  the  Transit  Impact 
Development  Fee   (TDIF)   for  51  Federal  Street  from 
$117,777.05   to  $71,212.50. 

VOTE:     Ayes  -  Chiesa,  Chin,   Flynn,  Rodis 


On  motion  of  Rodis,  seconded  by  Flynn,  the  followina 
resolution  was  adopted: 

91-0032       FM         Authorizing   the  General  Manager  of  Public  Utilities 
to  submit  the  list  of  Delinquent  Payments  of  the 
Transit   Impact  Development  Fee   (TDIF)   to  the  Board 
of  Supervisors  for  their  deliberation  and  action  to 
impose  a  special  assessment  property  tax   lien  on  51 
Federal  Street  . 

VOTE:      Ayes  -  Chiesa,   Chin,    Flynn,  Rodis 


91-015 


RESOLUTION 
NO  . 


On  mobion  of  Rodis,  seconded  by  Flynn,  the  following 
resolution  was  adopted: 

Requesting  the  Mayor  to  recommend  to  the  Board  of 
Supervisors  a  supplemental  appropriation  of  ^167, 243 
of  Fiscal  Year   1986/87  TDA  capital  improvement 
allowance  monies  to  fabricate  and  install  security 
fencing  gates  at  various  Kirkland  Yard  locations. 

VOTE:     Ayes  -  Chiesa,  Chin,   Flynn,  Rodis 


Copies  of  the  above  resolutions  are  on  file  in  the 
office  of  the  Secretary  of  the  Public  Utilities 
Commissi  on  . 


Old  Business 


Commissioner  Flynn  requested  that  any  funds  expended  to  any 
subcontractor  not  mentioned  in  the  "as-needed"  contracts  be  cleared 
through  the  contract  compliance  office. 

President  Rodis  asked  if  all  departments  were  operating  under  the 
same  set  of  guidelines  in  the  "as-needed"  contracts  or  if  there  was 
a  difference  in  guidelines  for  engineering  consultants  and  thosp 
operating  out  of  the  PUC  office  for  non-engineering  consultants. 

Mr.   Thomas  J.   Elzey,   General  Manager  of  Public  Utilities,  replied 
that  all  -'epartments  report  directly  through  the  PUC  General 
Manager's  Office  and  are  under  the  same  set  of  guidelines. 

President  Rodis  requested  an  updated  report  for  1991  on  the  PUC 
guidelines  in  the  "as -needed"  contracts. 

********************* 
Report  of  tne  General  Manager 

Mr.  Elzey  proposed  that  due  to  cancellation  of  the  January  16,  1991 
special  meeting  that  the  agenda   item  to  select  an  environmental 
consultant  for  the  proposed  San  Mateo  golf  course  be  rescheduled  for 
February  12,  1991. 

********************* 
Item  No.   d  —  Election  of  President   for   the  year  1991. 

Commissioner  Chin  nominated  Commissioner  Chiesa  for  President. 
Commissioner  Flynn  seconded. 

Commissioner  Rodis  stated  that  during  his  two  years  serving  as 
President  there  had  been  much  accomplished:   such  as,  the 
appointments  of  a  General  Manager  for  PUC,    the  Water  Department,  the 
Municipal  Railway,   and  the  Utilities  Engineering  Bureau.  Commissioner 
Rodis  also  chanked  his  fellow  Commissioners  and  staff  for  their 
support  and  cooperation  during  his  term  as  President.     He  also 
commended  Ms.   Romaine  A,    Boldridge,   Secretary,   Public  Utilites 
Commission,   for  her  exceptional  support  during  the  past  two  years. 
He  turned  the  gavel  over   to  President  Chiesa  who  presided  for  the 
remainder  of   the  meeting. 

Commissioner  Flynn  stated  that  he  had  enjoyed  working  with 
Commissioner  Rodis  during  his  two  years  as  President. 


91-016 


President  Chiesa  thanked  her  fellow  Commissioners  for  electing  her 
as  President  and  said  she  was  proud  and  pleased  to  work  with  the 
staff  of  the  Public  Utilities  Commission. 

Item  No.   9  —  Election  of  Vice  President  for  the  year  1991. 

Commissioner  Flynn  nominated  Commissioner  Chin  for  Vice  President. 
Commissioner  Rodis  seconded. 

Coniinissioner  Chin  was  unanimously  elected  to  the  office  of  Vice 
President , 

********************* 

Resolution  No.  91-0025  —  Authorizing  the  General  Manager  of  the 
Municipal  Railway  to  circulate  a  Request-f or-Proposals  for  the 
Municipal  Railway's  Transit  Advertising  Agreement  for  1991-1996. 

Mr.  Elzey  requested  that  due  to  a  conflict  in  the  meeting  times 
between  PUC  and  the  Health  Commission  this  calendar  item  be  taken 
out  of  order. 

Mr.  Jaimie  Levin,  Community  Affairs,  Municipal  Railway,  explained 
tne  draft  request  for  proposals   (RFP)   for  the  Municipal  Railway's 
Tiansit  Advertising  Agreement  for  1991-1996.     He  stated  that  staff 
recommends  that  companies  submitting  their  proposals  give  two 
different  financial  offers:     1)  a  proposal  which  would  assume  no 
exclusions  with  respect  to  type  of  advertising,  and  2)  a  proposal 
which  would  exclude  tobacco  and  alcohol  for  all  five  years  of  the 
contract.     Mr.  Levin  said  that  subsequent  to  the  review  process  by 
the  selection  committee,   staff  would  report  back  to  the  Commission 
the  results  of  the  highest  ranking  firms  with  respect  to  each  of  the 
options . 

Mr.   Elzey  stated  that  the  Commission  would  have  the  option  to  qo  one 
way  or  tne  other.     What  staff  did  in  this  process  was  to  make  it 
possible  to  see  what   the  fiscal   impact  would  be  in  banning  alcohol 
and  tobacco.     Ultimately,   it  would  be  up  to  the  Commission  to  decide 
what  they  would  prefer   to  do  with  respect  to  cirgarettp  and  alcohol 
advertising . 

Commissioner  Flynn  asked  if  the  |200,000  bid  guarantee  would  be 
returned  or  forfeited  if  the  firm  defaults  after  it  was  selected. 

Ms.   Robin  Reitzes,   Deputy  City  Attorney,    replied  that  it  woul^  be 
determined  on  what  sort  of  damages  were  incurred  by  not  being  able 
to  contract  with  the  winning  bidder  as  to  how  much  of  the  funds 
would  be  returned  or  not. 

Mr .  George  Krueger,  General  Counsel ,  Public  Utilities,  stated  that 
the  draft  RFP  is  silent  on  this  issue.  He  said  that  the  RFP  could 
be  amended  to  reflect  whether   the  ,'{200,000  be  forfeited  or  not. 

Commissioner  Flynn  requested  that  the  RFP  be  amended  reflecting  that 
if  the  firm  fails  to  meet  the  requirement  of  entering  into  a 
contract,   they  would  forfeit  the  full  deposit  of  ^200,000. 

Commissioner  Gordin  Chin  questioned  the  legal  implications  regarding 
tne  Commission's  policy  decision  after  the  bids  are  in  and  whether 
or  not  it  could  be  challenged, 

Ms.   Reitzes   -eplied  that  the  firms  who  submit  proposals  will  be  well 
informed  on  every  aspect  of  the  evaluation  process .     However ,  they 
will  be  told  that  the  Commission  may  weigh  other  factors  involved 
and  that  there  would  be  no  guarantee  that  the  firm  reconmended  by 
the  selection  committee  would  be  selected  by  the  Commission. 

Commissioner  Chin  suggested  that   the  Commission  make  a  policy 
decision  excluding  alcohol  and  tobacco  advertising  ♦'rom  the  RFP  with 

wnatever  minimum  bid  is  established. 


91-017 


Commissioner  Rodis  moved  to  amend  the  RFP  to  require  firms  to 
exclude  alcohol  and  tobacco  advertising.     Commissioner  Flynn 
seconded.     The  mot  ion  passed  unanimously. 

Dr.  Sam  Ho,  Medical  Director  for  Community  Health  Services, 
commended  the  Commission  on  their  decision  to  exclude  cigarette  an-^ 
alcohol  advertising.     He  was  of  the  opinion  that  it  is  incredibly 
important  for  the  City  of  San  Francisco  as  a  whole  to  enforce  this 
prohibition  on  alcohol  and  tobacco  advertising.     Also,  he  said  that 
whatever   revenue  reductions  that  the  City  may  incur  would  be  more 
than  offset  by  cost  reductions  in  the  potential  lives  lost  as  well 
as  cost  reductions  in  the  general  fund  towards  health  care  services 

Dr.  Dan  Kelly,  representing  San  Francisco  Unified  School  District, 
thanked  the  Commission  on  behalf  of  the  youth  of  San  Francisco  for 
their  decision . 

Commissioner  Rodis  commended  the  efforts  of  Mr.   Daniel  Liebert  and 
the  Parents  Opposed  to  Addictive  Drug  Advertising  for  making  the 
Commission  aware  of  a  number  of  issues. 

r4s.   Kathleen  Moss,   President  of  POADA,   also  thanked  the  Commission 
for  cheir  vote  of  support  to  the  youth  of  San  Francisco. 


On  motion  of  Commissioner  Rodis,   seconded  by  Commissioner  Flynn, 
Resolution  No.   91-0025,   authorizing  circulatioi  of  the  RFP  {as 
amended),  was  approved. 

********************* 

Item  No.    11  —  Presentation  of  1991/92  budget  issues  for  Hetch 
Hetchy  Water  and  Power,  San  Francisco  Water  Department  and  Rureaus 
under   the  Public  Utilities  Commission. 

Mr.   Ed  Harrington,   Finance  Director,   gave  a  presentation  on  the 
Hetch  Hetchy  Water  &  Power  and  the  Water  Department  1991/92  Baseline 
Budget  Summary.     Mr.   Harrington  described  in  detail  a  comparison  of 
the  1990/91  budget  to  the  proposed  baseline  request  for   the  1991/92 
budget  highlighting  expected  revenues  and  expenditures. 

Mr.   Anson  B.   Moran,   General  Manager,   Hetch  Hetch  Water  &  Power,  gave 
an  update  on  the  water  situation.     VJith  the  use  of  graphs,  he 
explained  the  precipi ta t ion  and  run- off  patterns.     He  stated  that 
there  is  less  precipitation  this  year   than  we  have  seen  in  70 
years.     Mr.   Moran  also  stated  that  the  State  Water  Resources  Control 
Board  was  currently  projecting  that  there  was  only  a  10%  chance  that 
this  year  would  turn  out  to  be  a  normal  year.     He  said  that  on 
January  29,  1991  the  State  Water  Resources  Control  Board  would  hold 
emergency  hearings  to  explore  altering  water  rights  throughout  the 
State  in  order  to  manage  the  drought. 

Mr.   John  P.   Mullane,   General  Manager,   Water  Department,   commented  on 
the  current  situation  of  the  drought.     He  stated  that  staff  was 
cur  rent ly  involved  in  a  level  of  planning  in  five  areas  relative  to 
the  demand  side  only,   which  would  include:     1)  an  -'ncreased  level  of 
rationing;    2)   making  the  current  water   use  restrictions  more 
demanding  or  instituting  new  restrictions  that  would  contribute 
towards  reduction  in  consumption;   3)    increasing  rates  based  on  the 
decrease  in  consumption;    4)   quick  fixes,  which  would  include  a 
retrofit  program,   a  low-flow  toilet   rebate  program,   looking  at 
reclaimed  water,   irrigation  water,   new  customer  information;   and,  5) 
working  witn  the  Bay  Area  Water  Users  Association  to  secure  their 
support  in  whatever  programs  are  implemented.     Ultimately,  Mr. 
Mullane  said  that  he  would  like  to  be  able  to  present   this  plan  to 
the  Commission  in  February  for  their   review  and  adoption  so  that  it 
could  go  into  effect  late  February  or  early  March. 

No  budget   issues  were  presented  concerning  the  PUC  Bureaus. 

********************* 


91-018 


Resolution  No.  91-0026  —  Authorizing  the  Municipal  Railway  to 
reroute  service  on  the  42-DOWNTOWM  LOOP  between  the  Caltrain  Depot 
and  the  Financial  District  to  serve  the  South  Beach-Rincon  Hill  area 
and  discontinuing  portions  of  the  existing  service. 

Mr.   Peter  Straus,  Municipal  Railway,  explained  the  recommended  route 
plan  for  the  42-DOVJNTOWN  LOOP,  which  would  service  the  South  of 
Market  area. 

Mr.  Norman  Rolfe,  Co-Chair  Transportation  Committee,  San  Francisco 
Tomorrow,  was  of  the  opinion  that  there  should  be  additional  stops 
on  the  42-DOVJNTOWN  LOOP  due  to  long  distances  between  stops. 

Mr.  Ray  Antonio,  Transport  Workers  Union,  Local  250A,   pointed  out 
that  in  the  area  of  First  Street  there  may  be  a  need  to  create  a 
diamond  lane  due  to  traffic  congestion. 

Mr.   David  Pilpel   remarked  that  he  felt  this  is  an  appropriate 
proposal  but  was  of  the  opinion  that  the  3 2-Embarcadero  line  shoulrl 
be  restored  at  some  point  in  the  future. 


On  motion  of  Commissioner  Chin,  seconded  by  Commissioner  Flynn, 
Resolution  No.   91-0026,   was  approved. 


********************* 


Item  i'io .   19  —  Authorizing  the  General  Manager  of  Public  Utilities 
to  execute  Modification  No.   2  to  the  personal  services  contract  with 
George  Pattee,   to  extend  the  duration  of  the  contract  through 
September  30  ,    1991  and  increase  the  maximum  expenditure  to  .^105, 000, 
to  reflect  additional  work   to  be  performed  in  the  rehabilitation  nf 
Market  Street  Railway  Streetcar  #798. 

Mr.   Bruce  Bernhard,   Director  of  Stategic  Planning,  Municipal 
Raili^ay ,  stated  that  Mr .   Pat  cee  is  super  vis  ing  pr  ison  inmates  to 
complete  work  on  this  project  and  emphasized  the  nature  of  the 
project  boch  in  terms  of  the  type  of  work  being  undertaken  and  the 
fact  that  it  was  being  completed  at  a  prison.     Mr.  Bernhard  said 
tnat  additional  work  needs  to  be  performed  in  the  rehabilitation  of 
the  Market  Street  Railway  Streetcar  #798.     Therefore,  an  amendment 
to  the  contract  is  necessary  to  complete  the  project. 

Commissioner  Rodis  remarked  on  the  amount  of  funds  needed  to 
rehaoilitate  this  streetcar  in  comparison  with  the  fully  operating 
Hiroshiitia  Streetcar,   which  was  proposed  to  be  sold  for  only  ^60  ,000. 

Commissioner  Chin  was  concerned  whether  staff  was  getting  into  an 
open-ended  contract,   essentially  paying  for  Mr.  Pattee's  oversight 
and  supervision  in  the  rehabilitation  of  this  streetcar.     He  sairi 
this  could  be  an  on-going  project  depending  upon  whether  or  not  the 
prison's  major  objective  was  to  rehabilitate  the  streetcar  or  just 
to  involve  the  prison  inmates  in  some  sort  of  training  program. 

Commissioner  Flynn  made  a  motion  to  deny  the  resolution  to  expend 
any  funds  on  this  project.     He  stated  that  he  was  concerned  that 
this  was  an  open-ended  contract  and  did  not  want  to  continue 
expending  funds  without  any  guarantee  as  to  when  the  work  would  be 
completed . 

Commissioner  Rodis  stated  that  if  another  proposal  was  submitter" 
with  certain  guarantees  about  completion  of  the  project,  the 
Commission  may  consider  approving  it. 


91-019 


Commissioner  Flynn  suggested  that  Mr.   Pattee  be  individually  bonded 
to  guarantee  that  the  car  would  be  finished  within  a  specific  period 
of  time. 


The  motion  died  for  lack  of  a  second.     The  item  was  taken  off 
calendar  for  follow  up . 

Mr.   Pilpel  said  he  supports  the  rehabilitation  of  the  streetcar  but 
pointed  out  that  if  work  is  stopped  on  this  project  costs  would  be 
incurred  to  move  the  streetcar  back  to  the  City  which  could  be 
considerable. 


PuDiic  Comments 

Mr.  David  Pilpel  urged  that  staff  continue  to  address  issues  in  the 
Task  Force  Report. 

Mr.  James  Bryant,  Chapter  President  for  Station  Agents,   PEIU,  Local 
790,  expressed  his  congratulations  to  President  Chiesa  and  Vice 
Presdient  Gordon  Chin  for  their  elections.     He  informed  the 
Commission  that  meetings  had  been  set  up  with  the  General  Manager  of 
PUC  and  the  Municipal  Railway  to  address  continuing  union  issues. 

Mr.  Ray  Antonio,  Transport  Workers  Union,  stated  in  view  of  the  fact 
that  the  Commission  acted  on  Item  15  to  prohibit  alcohol  and  tobacco 
advertising,   he  hoped  that  no  programs  or  staff  would  be  eliminated 
or  reduced. 


********************* 


********************* 


THEREUPON  THE  MEETING  WAS  ADJOURNED :      4:36  P.M. 


Romaine  A.  Boldridge 
Secretary 


91-020 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

91-0017 

RESOLUTION  No.  


WHEREAS,  The  William  B.     Scott  Facility  was    completed  in  December,  1989; 

and 

WHEREAS,  Under    Municipal    Railway  Contract    No.     MR-892,  the     safety  and 
overall  operational  efficiency  of  the  facility  will  be  enhanced;  and 

WHEREAS,  Funds    remaining     from    the  initial     construction     of     the  Scott 
Facility  will  be  used  for  this  contract;  now,  therefore,  be  it 

RESOLVED,  That  this     Commission  hereby  authorizes     bid  call  for  Municipal 
Railway  Contract  No.  MR-892,  Scott  Facility  Add-On  at   18A9  Harrison  St., 
San  Francisco. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,        JANUARY  221991 

at  Its  meeting  of . 


Secretary,  Public  Utilities  Commission 


CfTY  AND  COUNfry  OF  SAN  FRANCISCO 


91-0018 

RESOLUTION  No.  


WHEREAS  Under  Hetch  Hetchy  Contract  No.  HH-828,  existinq 
saddles  will  be  removed  and  replaced  and  anchors  will  be 
the?efor4  be^  it        ^^^-^^^i"    penstock,     in    Tuoluinne    County;  now, 

RESOLVED,   That   in  accordance  with  the  provisions  of  Chapter 

Jl,    Section    31.22    (a)    of   the   San   Francisco  Admiistrative  Code, 

this  project  IS  hereby  determined  to  be  categorically  exempt  from 

the  California  Environmental  Quality  Act  under  Class  2(c}   as  set 

forth  in  the  permanent  list  of  categorical  exemptions  adopted  by 

^ofi  "."'■"^   Commission   on  August   28,    1980,    and   April  16, 

lyBl;   and  be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes  bid  call 
tor  Hetch  Hetchy  Contract  No.  HH-828,  Moccasin  Penstock  Saddle 
Replacement. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  .f  JANUARY    22  1991 


Secretary,  Public  Utilities  Commission 


CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

91-0019 

RESOLUTION  Na  


WHEREAS,    Due   to   the   current   drought,    reserve    funds    are  not 
available  to  cover  shortfalls  in  capital  projects;  and 

WHEREAS,  Funds  in  the  amount  of  $3,077,866  are  needed  to 
complete  design  and/or  construction  on  three  ( 3 )  high-priority 
Hetch  Hetchy  capital  projects  listed  on  Attachment  A  under 
"Projects  in  Need  of  Funds";  and 

WHEREAS,  $3,077,866  has  been  identified  in  six  (6)  completed 
and  low-priority  capital  projects  listed  in  Attachment  A  under 
"Sources  of  Funds",   now,   therefore,   be  it 

RESOLVED,  That  this  Commission  authorizes  the  Controller  to 
transfer  $3,077,866  in  capital  funds  as  detailed  on  Attachment  A. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,        JANUARY  22  1991 

at  Its  meeting  of  


Secretary,  Public  Utilities  Commission 


CFTY  AND  COUNTY  OF  SAN  FRANCISCO 


91-0020 

RESOLUTION  No.  


RESOLVED,  That  this  Commission  accepts  the  work  performed  under  San 
Francisco  Water  Department  Contract  No.  WD-2044,  Masonry  Wall  and  Security  Fence 
for  SFWD  Corporation  Yard,  as  satisfactorily  completed;  approves  Credit  Contract 
Modification  No.  1  in  the  axount  of  $1,030.99,  authorizes  an  extension  of  time 
for  unavoidable  delays  of  19  working  days;  and  authorizes  final  payment  in  the 
amount  of  $3,631.75  to  the  Contractor,  Interlane  General  Engineering,  inc.  and  P 
8.  J  Utility  Co. ,  AJV. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
atUsn,ee^n,of.         JANUARY    22  1991 


Secretary,  Public  Utilities  Commis^on 


BCA-.fmd 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUMTY  OF  SAN  FRANCISCO 

91-0021 

RESOLUTION  No.  


WHEREAS,  Bids  for  this  work  were  received  and  opened  publicly  on 
December  11,   1990;  and 

WHEREAS,  Application  of  bid  preferences  as  provided  for  in 
Ordinance  No.  175-89  (San  Francisco  Code  Chapter  12-D)  for  Local  Business 
and  for  Minority  or  Women  Bidders  results  in  the  determination  that  the 
contract  be  awarded  to  Interlane  General  Engineering  Inc.  and  P  &  J  Utility 
Co.,  AJV,  who  submitted  a  bid  in  the  amount  of  $134,710.00;  now,  therefore, 
be  it 

RESOLVED,  That  this  Commission  hereby  awards  San  Francisco  Water 
Department  Contract  No.  WD-2070,  Construction  of  Fences  on  Water  Department 
properties.  East  and  West  Bay  Locations,  in  the  amount  of  $134,710.00  to 
Interlane  General  Engineering,  Inc .  and  P  &  J  Utility  Co.  ,  AJV,  5739 
Mission  Street,  San  Francisco,  California  94112,  and  rejects  all  other  bids 
for  the  work. 


/  hereby  certify  that  ^^^^^^^'^  ^^k'^Ji^^r^       adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of . 


22  1991 


Secretary,  Public  Utilities  Commissi' 


JYB: fmd 


CfTV  AND  COUNTY  OF  SAN  FRANCISCO 


91-00iJ2 

RESOLUTION  No.  


WHEREAS,  The  Public  Utilities  Commission  obtained  permission  from 
the  Purchaser  to  purchase  a  Transformer,  Switchgear,  and  Starters  for  the 
Baden  Pump  Station  Project;  and 

WHEREAS,  Bids  for  San  Francisco  Water  Department  Contract  No. 
WD-2077,  Purchase  of  Transformer,  Switchgear  and  Starters  for  Baden  Pump 
Station  Project  was  received  and  opened  publicly  on  December  10,  1990;  and 

WHEREAS,  The  low  bid  in  the  amount  of  $126,255.00  was  submitted  by 
City  Electric;  and 

WHEREAS,  The  second  low  bid  in  the  amount  of  $143,510.00  was 
submitted  by  Toshiba  International  Corporation;  and 

WHEREAS,  The  Engineer  has  determined  that  the  equipment  proposed  by 
the  Contractor  is  unacceptable  because  it  will  not  fit  into  the  available 
space  in  the  Pump  Station;  and 

WHEREAS,  The  Utilities  General  Counsel  determined  that  the  low  bid 
was  non-responsive  due  to  his  failure  to  include  the  bid  bond  with  the  bid 
and  recommended  that  the  bid  be  rejected;  now  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  awards  San  Francisco  Water 
Department  Contract  No.  WD-2077  in  the  amount  of  $143,510.00  to  Toshiba 
International  Corporation,  350  California  Street,  San  Francisco,  CA  94104, 
as  the  lowest  responsive  bidder. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  Us  meeting  of.       JANUAHY    22  I99I 


Secretary,  Public  Utilities  Commissibn 


CAO:fmd 


PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COUNTY  OF  SAN  FRANCISCO 


91-0023 

RESOLUTION  No.  


WHEREAS,  Bids  for  San  Francisco  Water  Department  Contract  No. 
WD-2078,  Purchase  of  Water  Pumps  and  Motors  for  Baden  Pump  Station  Project 
were  received  and  opened  publicly  on  December  10,  1990;  and 

WHEREAS,  The  low  bid  in  the  amount  of  $249,950.00  was  submitted  by 
ITT  AC  Pump;  and 

WHEREAS,  The  second  low  bid  in  the  amount  of  $252,900.00  was 
submitted  by  Dresser  Industries,  Inc.;  and 

WHEREAS,  The  Utilities  General  Counsel  determined  that  the  low  bid 
was  non-responsive  and  recommended  that  the  bid  be  rejected;  now  therefore 
be  it 

RESOLVED,  That  this  Commission  hereby  awards  San  Francisco  Water 
Department  Contract  No.  WD-2078,  Purchase  of  Water  Pumps  and  Motors  for 
Baden  Pump  Station  Project,  in  the  amount  of  $252,900.00  to  Dresser 
Industries,  Inc.,  Dresser  Pump  Division,  2694  Bishop  Drive,  Suite  125,  San 
Ramon,  CA  94583,  as  the  lowest  responsive  bidder. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JANUARY  22  Tsar 


at  its  meeting  of 


Secretary,  Public  Utilities  Commission 


CAO:fmd 


CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


91-0024 

No.  


WHEREAS,   the  City  and  County  of  San  Francisco  and  Modesto 
and  Turlock  Irrigation  Districts  both  have  rights  regarding 
the  New  Don  Pedro  Reservoir;  and 

WHEREAS,  the  Federal  Energy  Regulatory  Commission  (FERC) 
has  ordered  a  rehearing  on  the  issue  of  "fish  releases"  in 
1991  based  on  a  20-year  study  currently  being  conducted;  and 

WHEREAS,   pursuant  to  Article  8  of  the  "Fourth  Agreement 
between  the  City  and  County  of  San  Francisco,   the  Modesto 
Irrigation  District  and  Turlock  Irrigation  District"  San 
Francisco  may  be  obligated  to  participate  in  mandated 
increases  ;  and 

WHEREAS,   the  PUC     has  approved  the  employment  of  the 
Washington,  D.C.   law  firm  of  Vinson  &  Elkins  (Resolution  90- 
0336,   September  25,    1990)   to  protect  the  City's  interests  in 
these  proceedings;  and 

WHEREAS,   there  is  insufficient  funding  in  the  current 
operating  budget  for  these  services;  and 

WHEREAS,   the  estimated  deficiency  in  the  professional 
services  budget  is  $300,000;  and 

WHEREAS,   funding  will  be  available  from  the  deobligation 
of  capital  projects;  now,   therefore,   be  it 

RESOLVED,   that  this  Commission  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors  as  a  supplemental 
appropriation  in  the  amount  of  $300,000  from  the 
deobligation  of  funds  from  Hetch  Hetchy's  capital 
improvement  project  722,  Moccasin  Shop  Buildings,   to  amend 
the  operating  budget  to  fund  these  legal  services  during  the 
remainder  of  fiscal  year  1990-91. 


H006531 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

_„^,;^„  „r         JAiiUARY  22  1991 

at  Its  meeting  of . 


Secretary,  Public  Utilities  Commissii 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


91-0025 

RESOLUTION  No.  


WHEREAS,  the  San  Francisco  Public  Utilities  Commission  has  now  in  force  one  of 
the  most  successful  transit  advertising  agreements  in  the  transit  industry, 
providing  the  Municipal  Railway  with  over  $2,100  per  vehicle  per  year  in 
advertising  revenue;  and 

WHEREAS,  this  agreement  has  been  in  force  since  June  1983,  with  one 

modification  adopted  in  December  of  1987,  but  will  expire  on  June  30, 1991; 
and 

WHEREAS,  an  advertising  agreement  with  the  Municipal  Railway  is  considered  to 
be  a  valuable  contract  by  advertising  brokers,  and  a  new  agreement  will 
generate  great  interest  among  competing  firms;  and 

WHEREAS,  it  is  in  the  best  interests  of  the  City  to  seek  competitive  proposals  to 

ensure  that  the  company  representing  the  Railway's  advertising  program  will 
achieve  the  highest  possible  performance  standards;  now,  therefore,  be  it 

RESOLVED,  that  this  Commission  authorizes  the  General  Manager  of  the  San 

Francisco  Municipal  Railway  to  circulate  a  Request  for  Proposals  for  Muni's 
Transit  Advertising  Agreement;  and,  further,  be  it 

RESOLVED,  that  staff  report  back  to  the  Commission  with  a  recommended 

contractor  and  a  proposed  agreement  following  a  conclusion  of  the  Request 
for  Proposals  process. 


/  hereby  certify  that  ^^^j^j^Q^^'^^^^'^'j^^j^"^  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  


Secretary,  Public  Utilities  Commissi- 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

91-00^6 

RESOLUTION  No.   


WHEREAS,  the  42-DOWNTOWN  LOOP  currently  offers  diesel  bus  service  between 
the  Financial  District  and  the  CalTrain  Terminal;  and 

WHEREAS,   in  the  past  two  years,   the  combined  factors  of  residential  growth 
in  new  developments  in  the  South  of  Market  waterfront  area  and  the  relocation 
of  customer  post  boxes  from  the  former  Post  Office  at  Seventh  and  Mission  to 
another  postal  facility  located  on  Harrison  at  Main  Street  have  provided 
impetus  for  SF  Muni  to  consider  revising  Line  42  in  this  general  vicinity;  and 

WHEREAS,   the  staff  of  the  Municipal  Railway  has  developed  a  proposal  for 
the  reroute  of  the  42-DOWNTOWN  LOOP  which  would  serve  South  Beach  and  Rincon 
Hill  areas,   including  the  relocated  Post  Office  and  other  facilities  in  the 
area;  and 

WHEREAS,   this  proposal  was  explained  in  a  letter  that  was  mailed  to 
residents  of  the  affected  areas;  and 

WHEREAS,   this  proposal  was  also  presented  at  two  neighborhood  meetings  in 
November  of  1990;  and 

WHEREAS,   both  the  proposal  and  the  meetings  were  announced  in  notices  on 
Muni  buses  and  shelters;  and 

WHEREAS,  public  reaction  to  the  proposal  has  been  strongly  favorable;  and 

WHEREAS,   no  Line  42  riders  would  be  left  without  service  on  Second  Street, 
since  Line  15-THIRD  also  serves  this  corridor;  and 

WHEREAS,  this  proposal  could  be  implemented  without  significant  changes  in 
operating  costs  and  peak  vehicle  reguirements ;  now,   therefore,  be  it 

RESOLVED,   that  this  Commission  authorizes  and  directs  the  Municipal 
Railway  to  establish  service  on  the  42-DOWNTOWN  LOOP  on  the  following  streets 
as  specified: 

Regular  loop  route  to  its  terminal  at  the  CalTrain  Depot  on  Townsend,  then 
northeast  on  Townsend  to  Second  Street,  Brannan,  The  Embarcadero,  Main, 
Harrison  and  Fremont  to  Market  Street,  and  then  continuing  via  its  current 
loop  route;  and 

In  the  reverse  direction,  current  loop  route  southbound  on  Battery  to 
Market  Street,   then  First  Street,  Harrison,  Main,  The  Embarcadero, 
Brannan,   Second  Street,  King  and  Fourth  to  its  terminal  at  the  CalTrain 
Depot,   and  then  continuing  via  its  current  loop  route; 

and  be  it  further 

RESOLVED,   that  in  order  to  implement  these  changes  this  Commission  hereby 
authorizes  the  discontinuance  of  42-DOWNTOWN  LOOP  service  at  all  times  on 
Second  Street  between  Howard  and  Brannan  streets,  on  Howard  between  First  and 
Second  streets  and  on  Folsom  between  Fremont  and  Second  streets,   and  be  it 
further 

RESOLVED,   that  this  Commission  respectfully  requests  the  Board  of 
Supervisors,   in  accordance  with  Section  3.595  of  the  City  Charter,  not  to 
disapprove  the  aforementioned  changes  in  service. 


/  hereby  certify  that  the  fQreeping  resolution  was  adopted  by  the  Public  Utilities  Commission 

^    r       '  JARUARY  22  W 

at  Its  meeting  of  ' 


8220P 


Secretary,  Public  Utilities  ComtHission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

91-0027 

RESOLUTION  No.  


WHEREAS,    the  Municipal   Railway  owns   and  operates 
numerous  historic   vehicles,    is   recognized   as  an 
historically   important   transit  property   and  has  played 
a  central   role   in   the  history  of   the  City  and  County  of 
San  Francisco;  and 

WHEREAS,    the  Municipal   Railway   from   time   to  time 
has   the  opportunity   to  provide  charter  or  contract 
operation  of  its  historic  vehicles,    sell  or  lease  its 
historic  vehicles,    parts  or  materials,    sell  advertising 
rights  on  historic   vehicles,    sell   licenses   to  use 
historic   designs,    trademarks   or   logos,  grant 
concessions   for  operations   related   to   the  history  of 
the  Municipal   Railway  such  as   the  Cable  Car  Museum  and 
to  accept  donation  of  monies,   property  and  personal 
services   to   aid  in  preserving  and  interpreting  its  rich 
his  tory ;  and 

WHEREAS,    such   revenues   and  gifts  may  be  desig- 
nated  for   the  operation   and  maintenance  of  historic 
vehicles   and   facilities,    the  preservation  and  display 
of  artifacts,    or  the  interpretation  of  the  history  of 
the  Municipal  Railway  and   its   predecessors;  and 

WHEREAS .    the  existing  Cable  Car  System   Fund  was 
created   to   receive  donations   for   the  reconstruction, 
maintenance,    preservation  and  protection  of   the  cable 
car  system ;  and 

WHEREAS,  these  purposes  broaden  amd  subsume  those 
of  SECTION  10.109-^.  CABLE  CAR  SYSTEM  FUND,  of  the  San 
Francisco  Administrative  Code,    now,    therefore,    be  it 

RESOLVED,    this   Commission  hereby  respectfully 
requests   the  Board  of  Supervisors   amend  Section 
10. 109-4   of   the  San   Francisco  Administrative  Code 
deleting  the  current  section  and  substituting  in  full 
the  following: 

"SEC.    10.109-4.      MUNICIPAL   RAILWAY  HISTORIC 
PRESERVATION   FUND:    ESTABLISHMENT  OF   FUND;    ACCEPTANCE  OF 
REVENUES;    AUTHORIZATION   TO   EXPEND;    AND   ACCRUAL  OF 
MONIES   IN  FUND. 

(a)    Establishment  of  Fund.   There   is  hereby 
established   a  special   fund   in   the   treasury  of   the  City 
and  County  of  San  Francisco   to  be  known  as  the 
Municipal  Railway  Historic   Preservation  Fund   for  the 
purpose  of  receiving  all  donations  of  money,  property 
and  personal  services  and  receiving  designated  revenues 
from   the  charter  or  contract  operation  of  historic 
vehicles,    the   lease  or  sale  of  historic  vehicles, 
parts,    or  materials,    the  sale  of  advertising  rights  on 
historic  vehicles,    the  sale  of  licenses  to  use  historic 
designs,    trademarks   or  logos   and  concession  operations 
related  to  the  history  of  the  Municipal  Railway  such  as 
the  Cable  Car  Museum. 
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(b)  Acceptance  of  Revenues.    All   donations  of 
money ,    property   and  personal   services   which  may  from 
time   to   time  be  offered   to   the  City   and  County  of  San 
Francisco   for   the  preservation  or  interpretation  of  the 
history  of  the  Municipal  Railway  and  its  predecessors 
are  hereby  accepted  for  such  purpose.     All  revenues 
generated  by  the  charter  or  contract  operation  of 
historic  vehicles,    the  lease  or  sale  of  historic 
vehicles  ,    parts   or  materials,    the   sale  of  advertising 
rights  on  historic  vehicles ,    the  sale  of  licenses  to 
use  historic   designs,    trademarks   or  logos   and  conces- 
sion operations   related   to   the  history  of  the 
Municipal  Railway  shall   be  deposited  in   the   fund  if  so 
designated  in   the   contract  authorizing  such  activity. 

(c)  Authorization   to  Expend .    All   monies  deposited 
into   the  Municipal   Railway  Historic   Preservation  Fund 
must  be   appropriated  pursuant   to   the   fiscal  and 
budgetary  provisions   of   the  Charter  exclusively   for  the 
purpose  of  operating  and  maintaining  historic  vehicles 
and   facilities,   preserving  and  displaying  artifacts,  or 
interpreting  the  history  of   the  Municipal   Railway  and 
its  predecessors. 

(d)  Accrual   of  Monies   in  Fund.    Any  unexpended 
balances   remaining  in   the  Municipal   Railway  Historic 
Preservation  Fund   at   the   close  of  any   fiscal   year  shall 
be  deemed   to  have  been  provided   for  a  specific  purpose 
within   the  meaning  of  Section  6. 306  of   the  Charter  and 
shall  be  carried   forward  and   accumulated  in   the  fund 
for  the  purposes   recited  herein.      Interest  earned  from 
the  Municipal   Railway  Historic  Preservation   Fund  shall 
become  part  of   the  principal   and  shall   not   be  drawn 
from   the   fund   for  any  purpose  other   than   that   for  which 
the   fund  is  established." 

and.    be   it  further 

RESOLVED,    all   funds   currently  on  deposit   in  the 
Cable  Car  System  Fund  shall   be   retained   in  the 
Municipal  Railway  Historic  Preservation  Fund. 
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/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of        JANUARY    22  199] 


Secretary,  Public  Utilities  Commis/fon 
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WHKREAS.    The    PUC   authorized    the   PUC  General  Manager  to 
enter   into  a  contract  with  Carlton  Associates  to  perCocni  work  relat 
ed   to  the   implementation  of   the  Vehicle  Maintenance  System  (VMS)  for 
an    amount    not    to    exceed    $  SO,  000    and    to    be    completed    by    July  31 
1988;  and 


WHfclUEAS.  The  PUC  authorized  the  PUC  General  Manager  to 
extend  the  completion  date  to  June  1990  to  allow  for  reallocation  of 
staff  for  other  support  and  for  the  development  of  management  re- 
ports and  more  sophist ica ted   interface ;  and 


WHEREAS.   Additional  work    is    required   of   Carlton  Associ- 
ates for  technical  support  and  maintenance  of   the  system;  and 


WHEREAS.  Funding  for  this  effort  is  available  in  the 
Municipal  Railway's  1990/91  operating  budget  in  Object  lOb-DP/WP 
Professional  Services  Contracts;    now,   therefore,    be  it 


RESOLVED.  That  the  Public  Ut 11 i ties  Commission  autho- 
rizes the  PUC  General  Manager  to  modify  the  Municipal  Railway's  con- 
tract with  Carlton  Associates  to  provide  a  total  of  $10,000  for  the 
technical  support  and  maintenance  of  the  VMS  and  associated  software 
and  hardware,   and  to  extend  the  completion  date  to  June  30,  1991. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
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APPROVING  CALL  FOR  BIDS  AND  CONSTRUCTION  OF  THE  CALAVERAS 
PIPELINE   REPLACEMENT  PROJECT;    ADOPTING   FINDINGS  ON 
MITIGATION  MEASURES  AND  ALTERNATIVE   PROJECTS;  DETERMINING 
TO  PROCEED  WITH  THE  PROJECT  BASED  ON   IMPLEMENTATION  OF 
MITIGATION  MEASURES  AND  THE  OVERRIDING  NEED  TO  CONSTRUCT 
THE  PROJECT. 


Resolution  attached. 


APPROVING   CALL   FOR   BIDS  AND  CONSTRUCTION  OF  THE  CALAVERAS 
PIPELINE   REPLACEMENT   PROJECT;   ADOPTING   FINDINGS  ON 
MITIGATION  MEASURES  AND  ALTERNATIVE   PROJECTS;  DETERMINING 
TO  PROCEED  WITH  THE  PROJECT   BASED  ON    IMPLEMENTATION  OF 
MITIGATION  MEASURES  AND  THE  OVERRIDING  NEED  TO  CONSTRUCT 
THE  PROJECT. 


WHEREAS,   The  Departrrent  of  City  Planning  has  conducted 
environmental   review  concerning  the  San  Francisco  Water 
Department's  pro po sal  to  replace  the  Calaveras  Pipeline,   modi  f y 
the  Calaveras  Dam  Outlet  facilities  and  make  improverr^ents  to  the 
San  Antonio  Pump  Station;  and 

WHEREAS,    replacing  the  existing  Calaveras  Pipeline  is 
required  in  order  to  maintain  deliveries  of  water  to  San 
Francisco's  wholesale  and  retail  water  customers,   modifying  the 
outlet  structure  to  Calaveras  Dam  will  better  enable  the  Water 
Department  to  draw  down  the  reservoir  in  the  event  of  an 
emergency,   and  increasing  the  size  of   -he  pipeline  from  the  San 
Antonio  Pump  Station  to  the  Sunol  Valley  Water  Treatment  Plant 
from  44   to  66  inches  will  enable  the  Water  Department   to  treat 
160  million  gallons  per  day  of  water  from  the  Hetch  Hetchy 
project   during  periods  of  high  turbidity,    matching  the  output  of 
the  treatment  plant;  and 

WHEREAS,   The  City  Planning  Commission,    after  review, 
conside ration  and  evaluation  of  the  information,   comment s , 
responses,   analyses  and  assessments  contained  in  the  Final 
Environmental  Impact  Report  for  the  Calaveras  Pipeline 
Replacement   (89.112E),   certified  on  January  10,    1991  that  the 
Final  Envi  ronment a  1   Impact  Report   is  adequate,   accurate  and 
objective,   and  has  been  completed  in  accordance  with  the 
California  Environmental  Quality  Act   (CEQA) ,   the  State  CEQA 
Guidelines,   and  Chapter  31  of  the  San  Francisco  Adr^inistrative 
Code;  and 

WHERFAS,  The  City  Planning  Commission  has  further  found 
that  the  project  described  in  the  Environmental   Impact  Report; 

A.  Will  have  a  shoit-term  project   specific  significant 
effect  on  the  environment  by  causing  temporary  disturbance  of  the 
upstream  riparian  section  of  Calaveras  Creek  due  to  construction 
activities . 

B.  Will  have  a  short-term  significant  effect  on  the 
environment   in  that   temporary  emissions  of  nitrogen  oxides  and 
particulate  matter  from  construction  equi pment  would  degrade  air 
qua  1 ity . 
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C.  Will  have  a  short-term  significant  effect  on  the 
environment  by  causing  disturbance  and  fatalities  to  wildlife  and 
by  the  rennoval  of  riparian  and  other  vegetation. 

D.  Will  have  a  significant  visual  effect  on  the 
environment  due  to  the  construction  of   a  three  mile  transmission 
line  to  the  San  Antonio  Pump  Station;  and 

WHEREAS,   Under   the  applicable  provisions  of  CEQA, 
California  CEQA  Guidelines,   and  Chapter  31  of  the  San  Francisco 
Administrative  Code,   the  Public  Utilities  Commission  in  taking 
any  action  committing  the  City  to  a  project  having  significant 
envi  ronmenta 1  impacts  is  requi  red  to  impose  feasible  mitigation 
measures  to  mitigate  or  avoid  any  significant  impacts  on  the 
environment  that  would  otherwise  result  from  such  project  and  to 
state  the  overriding  considerations  or  public  objectives  that 
justify  approval  of  the  construction  of  the  Calaveras  Pipeline 
replacement ,  Calaveras  Reservoir  jutlet  structate 
modifications , and  San  Antonio  Pump  Station  modifications;  and 

WHEREAS,  Alternative  E  discussed   in  the  Final  Environmental 
Impact  Report   (C&R  p.    53-56)    is  the  preferred  proposed  project. 
Alternative  E  would  allow  the  Water  Department  to  replace  in  kind 
the  existing  44  inch  pipeline  between  Calaveras  Reservoir  and  the 
Sunol  Valley  Water  Treatment  Plant,   thereby  maintaining  water 
deliveries  to  its  service  area  and  increasing  the  reliability  of 
service.     Replacement  of  the  44   inch  line  between  San  Antonio 
Pump  Station  and  the  Sunol  Valley  Water  Treatment  plant  with  a  66 
inch  line  will  enable  the  Water  Department  to  treat   160  million 
gallons  of  water  a  day  from  the  Hetch  Hetchy  system  during 
periods  of  high  turbidity.     The  increased  size  of  this  pipe 
segment  matches  the  capacity  of  the  Sunol  Valley  Water  Treatment 
Plant.     Modifications  to  the  outlet  tower  at  Calaveras  Reservoir 
will  permit  faster  drawdown  of  the  water  level   in  the  event  of  an 
emergency.     A  portion  of  the  former  preferred  proposed  project 
discussed   in  the  environmental   impact   report   (FEIR  pp.  11-15) 
consisting  of  replacing  the  existing  44   inch  pipeline  between 
Calaveras  Dam  and  the  Sunol  Valley  Water  Treatment  Plant  with  a 
66  inch   line  has  been  rejected  because  it  could  impact  winter 
stream  flow  and  the  Water  Department  can  maintain  its  existing 
water  supply  deliveries  by  replacing  that  portion  of  the  pipeline 
with  another  44   inch  line;  and 

WHEREAS,    alternative  2  of  the  power  supply  options 
discussed  as  option  2  at  pp.    136-137  of  the  FEIR  is  the  Water 
Department's  preferred  power  supply  alternative.     Alternative  2 
would  locate  a  three  mile  21kV  power  transmission  line  at  least 
150  feet  west  of  the  centerline  of  Calaveras  Road,   and  would 
provide  a  power  source  at  the  San  Antonio  Pump  Station  to 
supplement  existing  diesel  pumps  which  will   increase  reliability 
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and  pump  capacity,  enabling  the  Water  Department  to  treat  160 
million  gallons  per  day  of  water  from  the  Hetch  Hetchy  system 
during  periods  of  high  turbidity;  and 

WHEREAS,    the  following   project   alternatives  described  in 
the  Final  Environmental  Impact  Report   at  pages   147-155  are 
inf eas ible  for  the  fol lowing  reasons : 

A.  Alternative  A  is  the  "no  project"   alternative.  This 
alternative  is  infeasible  because  failure  to  replace  the  pipeline 
does  not  eliminate  the  risk  of  pipeline  rupture,   loss  of  water 
and  flooding  damage  due  to  the  deteriorated  condition  of  the 
pipeline.     The  "no  project"  alternative  would  lead  to  a 
deterioration  in  operations,   which  the  Water  Department  must 
avoid  in  order   to  continue  deliveries  of  pure  drinking  water  to 
over  2  million  water  consumers  in  the  Bay  Area. 

B.  Alternative  B  consists  of  the  former  preferred  project 
(replacement  of  the  entire  44  inch  Calaveras  Pipeline  with  a  new 
66   inch   line,    along  with  Calaveras  Dam  Outlet  Tower  modifications 
and  San  Antonio  Pump  Station  work),   but  with  the  pipeline  in  an 
alternative  alignment  under  Geary  Road.     This  alternative  is 
infeasible  because  it  would  have  greater  impacts  on  traffic, 
would  encounter  engineering  difficulties  on  steep  sections  of 
Geary  Road,    and  would  more  than  double  the  project  cost. 

C.  Alternative  C  consists  of   replacing  the  entire  44  inch 
pipeline  with  another  44   inch  pipe  in  the  same  alignment.  This 
alternative  is  infeasible  because  it  does  not  permit  the 
treatment  of   160  mgd  of  water  from  the  Hetch  Hetchy  system  at  the 
Sunol  Valley  Water  Treatment  Plant  during  periods  of  high 
turbidity. 

D.  Alternative  D  consists  of   replacing  the  pipeline  as  in 
Alternative  B  in  addition  to  making  releases  of  water  from 
Calaveras  Reservoir  into  the  streambed  for   recapture  at   the  Sunol 
Filter  Beds.     Under  Alternative  D,  water  would  be  delivered  both 
via  an  enclosed  pipeline  and  the  streambed.     This  alternative  is 
infeasible  because  water   released  from  Calaveras  Dam  will 
percolate  into  downstream  quarry  pits  before  it  reaches  the 
Filter  Galleries  operated  by  the  Water  Department,  thereby 
interfering  with  quarry  operations  and  subjecting  the  City  to 
litigation.     Releasing  water   into  the  stream  channel  also 
increases   liquefaction  potential   in  an  area  crossed  by  two  major 
pipelines   (the  Hetch  Hetchy  and  South  Bay  Aqueducts)   and  other 
utility  structures.     Recapturing  the  released  water  would  also 
vastly  increase  pumping  costs.     At  present,   the  water  is 
delivered  via  gravity  from  Calaveras  Reservoir  to  the  Sunol  Water 
Treatement  Plant.     With  the  Creek  Transfer  Alternative,   the  water 
will  have  to  be  pumped  three  times  to  reach  the  same  destination: 
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once  by  the  quarry  operators,    a  second  time  at  the  Sunol  Pump 
Station,    and  a  third  time  to  transfer  the  water  from  San  Antonio 
Reservoir  to  the  Sunol  Valley  Water  Treatment  Plant.     These  high 
operating  costs   render  Alternative  D  infeasible  at  this  time;  and 

WHEREAS,   the  following  power  supply  alternatives  described 
on  pages  136-137  of  the  Final  Environmental   Impact  Report  are 
infeasible  for  the  following  reasons: 

A .  Power  transmission  alternative  one  locates  the  power 
line  along  the  west  side  of  Calaveras  Road.     This  option  is 
infeasible  because  it  would  have  unavoidable  impacts  on  the 
viewshed  of  Calaveras  Road,   an  Alameda  County  Scenic  Route. 

B .  Power   t ransmi ss ion  alternative  three  wou Id   rep  1  ace 
existing  poles  used  by  PG&E  to  accomodate  both  PG&E's   12  kV  line 
and  the  new  21  kV  line.     This  option  is   infeasible  because  PG4.E 
will  not  allow  joint  use  of  its  facilities  and  the  cost  of 
combini ng   facilities   is  excess ive. 

C.  Power  transmission  alternative  four  would  locate  the 
line  underground.     This   alternative  is   infeasible  because  of 
excessive  cost,    and  because  placing  the   line  underground  would 
not  eliminate  an  above  ground  crossing  at  Alameda  Creek  and 
attendant  visual  impacts;  and 

WHEREAS,   That  significant   impacts   resulting  from  the 
construction  of  the  pipeline  replacement   and  associated  work  at 
the  San  Antonio  Pump  Station  and  the  Calaveras  Dam  Outlet  Tower 
will  be  mitigated  to  a   less  than  significant   level  and  such 
mitigation  measures  as  described  in  the  Final  Environmental 
Impact  Report  are  included  in  the  project;  and 

WHEREAS,   Significant  environmental   impacts  resulting  from 
the  construction  of  the  pipeline  replacement  and  associated  work 
at  the  San  Antonio  Pump  Station  and  the  Calaveras  Dam  Outlet 
Tower  relating  to  disturbance  of  the  riparian  corridor,  emission 
of  nitrogen  oxides  and  particulate  matter  by  construction 
equipment ,    di s tu rbance  and  fatalities  to  wildlife  and  remova 1  of 
riparian  vegetation,   and  the  visual   impact  of  a  three  mile 
electric  power  transmission  line   (FEIR  p.    145)  will  only  be 
partially  mitigated  by  the  following  measures  described  in  the 
Final  Environmental  Impact  Report  as  measures  under  consideration 
and  adopted  herein  as  included  in  the  project: 

A.     Wildlife  and  Biological  Resources   (Mitigation  of 
Construction  Impacts) : 
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1.  Impacts  on  trees  adjacent   to  the  right  of  way  will  be 
mitigated  by  various  forms  of  protection  during 
construction,    including  fencing  and  prohibitions  on 
fill  or  compaction  except  according  to  approved 
methods.     Riparian  trees  which  are  removed  will  be 
replaced  at  a  3:1   ratio.     A  minimum  25%  of  the 
riparian  understory  will  be  replaced.  Mature 
non-riparian  trees  will  be  rep  laced  at  a   10:1  ratio. 
Replanting  and  prevention  of  construction  impacts  to 
existing  trees  will  be  performed  based  on  the 
recommendations  of  a  professional  arborist. 
Replacement  of  flora  will  be  the  subject  of  a  5  year 
mitigation  monitoring  plan.     80%  of   riparian  trees 
planted  must  survive  the  5  year  period,    and  50%  of 
upland  trees  must  survive.     The  trees  will  be  watered 
and  protected  from  grazing  during  the  5  year  period 
(FEIR  p.    124-127;   C&R   p.  25). 

2.  Siltation,   erosion  and  turbid  water  caused  by 
construction  in  the  bed  of  Calaveras  Creek  will  be 
mitigated  by  limiting  construction  to  a  50'  wide 
path.     Construction  will  occur  only  during  the  dry 
season  of  April  through  October.     If  water   is  present 
in  the  channel  during  construction,    it  will  be 
collected  and  piped  around  the  construction  area. 
Slopes  adjacent  to  the  creekbed  will  be  revegetated. 
Debris  fences,   sedimentation  basins,    and  other 
grading  s t ructures  to  prevent  erosion  and  diminution 
in  water  quality  will  be  installed  by  the  City's 
contractor  pursuant  to  an  erosion  control  plan. 
Water  will  be  diverted  from  graded  areas,   and  slope 
ratios  will  be  regulated  to  pr event  exces sive  erosion 
in  construction  areas.     Vehicles  crossing  the  creek 
bed  will  be  kept  to  a  mi n imum .     Hay  bales,  mulching 
or  filter  fabric  will  be  used  to  prevent  erosion  and 
siltation  of  water  sources.     Spoils   removed  from  the 
creek  bed  will  be  removed  to  an  upland  disposal  site 
(FEIR   125-127,    135  ;   CS.R   15-17,  28). 

3.  Noise  impacts  on  eagles  and  other  raptors  will  be 
mitigated  by  using  drill  and  load  blasting  techniques 
and  the  use  of  sandbags  to  muffle  the  sound  (FEIR 
128,   C&R  24-25) . 

B.     Air  Quality  (Mitigation  of  Construction  Impacts) : 

1.   Short-term  increases  in  nitrogen  oxides  and 

particulate  matter  from  construction  equipment  will 
be  mitigated  by  prohibitions  on  unnecessary  idling  of 
equipment   incorporated  into  the  mitigation  monitoring 
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plan.     Equ i pment  must  be  tuned  up  regularly  to  reduce 
emi ss ions .     Construction  sites  will  be  watered  twice 
daily  to  reduce  dust   (FEIR  p.  141). 

C .  Visual  Quality 

1.   Significant   long  term  visual   impacts  resulting  from 
installation  of  a  three  mile   long  21  kv  power 
transmission  line  at  least  150  feet  west  of  the 
centerline  of  Calaveras  Road  (the  preferred  power 
supply  alternative)  will  be  mitigated  by  performing 
visual  and  biological  field  investigations  to 
determine  the  most  feasible  location  of  the  line  and 
by  locating  the  line  away  from  riparian  vegetation 
and  out  of  view  from  surrounding  hiking   trails.  A 
meandering  corridor  edge  will  be  created  to  diminish 
visual  impacts  of  clear  zones  necessary  for  operation 
and  maintenance  of  the  power  line 
(FEIR  p.    136-137)  . 

D .  Comp 1 i  ance : 

Mitigation  measures  identified  in  the  FEIR  will  be  the 
subject  of  a  mitigation  monitoring  plan;  and 

WHEREAS,   all  of  the  mitigation  measures  described  in  the 
Final  Environmental  Impact  Report  are  included  in  the  project 
except  that  the  following  mitigation  measures  descri bed  in  the 
Final  Env i  ronmen t a  1   Impact  Report  are  infeasible  for  the 
fol  lowing  reasons; 

A.  Wildlife  and  Biological  Resources:     The  mitigation 
measure  proposing  releases  of  water  from  Calaveras 
Reservoir  to  mitigate  the  temper  a  ry  construction  impacts 
of  sedimentation  upon  amphibians  and  fish  in  the  creek 
is  infeasible  because  such  releases  cannot  be  nade  while 
work  is  being  performed  on  the  Calaveras  Re^ei/oir 
outlet   tower .     Re  leasing   additional  water   into  the  Creek 
for   the  benefit  of  amphibians  could  harm  fish  in 
Calaveras  Reservoir,  and  there  may  be  insufficient  water 
to  protect  both  types  of  wildlife.     Having  water   in  the 
creekbed  during  construction  will   impact  the  cost  and 
safety  of  construction  in  the  creek.     The  Water 
Department  does  not  have  sufficient   reserve  drinking 
water  supplies  to  be  able  to  release  water  while  the 
current  drought  continues   (FEIR     C&R  p .    17-18 )  . 

B.  Visual  Quality:     The  mitigation  measure  of  placing  the 
power  transmission  line  underground  is  rejected  because 
of  excessive  cost  and  because  placing  the  line 
underground  would  not  avoid  the  visual  impact  of  a 
required  above  ground  crossing  of  Alameda  Creek,  and 
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WHEREAS,    the  Public  Utilities  Commission  hereby  finds  that 
the  following  positive  benefits  are  generated  by  the  project: 

A.  The  construction  and  operation  of   the  project  will 
enable  the  Water  Department  to  continue  water  de liveries 
from  Calaveras  Reservoir  to  its  customers  in  a  safer, 
more  reliable  manner,   and  will  reduce  the  risk  of 
catastrophic  pipeline  failure  ar^d  resultant  flooding. 

B.  The  construction  and  operation  of  the  project  will 
enable  the  Water  Department  to  treat   160  mgd  of  Hetch 
Hetchy  water  at  the  Sunol  Valley  Water  Treatment  Plant, 
matching  the  plant's  capacity. 

C.  The  construction  and  operation  of  the  project  will 
increase  the  pump  capacity  and  reduce  maintenance  of 
pumps  at  the  San  Antonio  Pump  Station. 

D.  The  construction  and  operation  of  the  project  will 
permit  the  more  rapid  drawdown  of  Calaveras  Reservoir  in 
the  event  of  an  eme rgency ,    and  will  permit  the  safer 
operation  of  the  Calaveras  Reservoir  outlet  tower. 
Replacement  of  the  existing  release  valve  at  Calaveras 
Dam  with  an  energy  dissipator  will   reduce  erosion  and 
sedimentation  in  Calaveras  Creek  during  periods  when 
releases  of  water  are  made  into  the  creek. 

E .  The  under g round i ng  of  existing  above  ground  creek 
crossings  of  the  Calaveras  Pipeline  will  eliminate 
barriers  to  wildlife  migration,   and  remove  an  attraction 
to  vandals,   and  will   restore  the  natural  setting  of 
Alameda  Creek  in  the  vicinity  of  the  crossings;  and 

WHEREAS,    after  balancing  the  adverse  effects  on  the 
environment  and  the  positive  aspects  of  the  project,   the  Public 
Utilities  Cominlssion  finds  that  the  positive  aspects  override  the 
adverse  effect  on  the  environment  generated  by  the  project;  now, 
be  it 

RESOLVED,   That  the  Public  Utilities  Commission  adopts  and 
incorporates  herein  as  though  fully  set  forth,   the  City  Planning 
Commission's  January  10,    1991  resolution  certifying  that  the 
project   is  in  compliance  with  the  California  Environmental 
Quality  Act,    and,   having  read  and  considered  the  Final 
Environmental   Impact  Report,   hereby  adopts  and  approves  the  Final 
Environmental   Impact  Report   as  certified  by  the  City  Planning 
Commission  January  10,    1991;   and  be  it 

FURTHER  RESOLVED,   That  the  Public  Utilities  Commission 
hereby  approves   the  construction  of  the  Calaveras  Pipeline 
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replacement  project,   Alternative  E;   and  be  it 

FURTHER  RESOLVED,"  That   the  Public  Utilities  Commission 
hereby  approves  the  construction  of  power  supply  alternative  two, 
construction  of  a  21  kV  power   line  at   least   150  west  of  Calaveras 
Road;    and  be  it 

FURTHER  RESOLVED,   That   the  Public  Utilities  Commission 
hereby  approves  the  mitigation  monitoring  plan  attached  to  and 
made  a  part  of  this  resolution;   and  be  it 

FURTHER  RESOLVED,   That  this  Commission  hereby  authorizes 
bid  call  authority  for  San  Francisco  Water  Department  Contract  WD 
2037,  Calaveras  Pipeline  Replacement  and  Outlet  Facilities 
Modifications . 

I  hereby  certify  that  the  foregoing  resolution  was  adopted 
by  the  Public  .Ut^  lit  iA&.  Comrrti  ss  i  on  at   its  meeting  of 


Secretary 
Public  Utilities  Commission 
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MITIGATION  MONITORING  PROGRAM 


CALAVERAS  PIPELINE  REPLACEMENT 


SAN  FRANCISCO  WATER  DEPARTMENT 


DEPARTMENT  OF  CITY  PLANNING  HLE  NO.  89.112E 


Prepared  by 
EIP  ASSOCIATES 


JANUARY  1991 


MONITORING  PROGRAM 


INTRODUCTION 

Effective  January  1989,  due  to  the  passage  of  Assembly  Bill  3180  (AB  3180),  the  California 
Environmental  Quality  Act  (CEQA)  requires  that  a  reporting  or  monitoring  program  be  adopted 
regarding  mitigation  measures  that  are  made  conditions  of  approval  for  any  project  which  would 
otherwise  have  significant  environmental  effects.  This  mitigation  monitoring  program  requirement 
has  been  devised  to  ensure  compliance  during  project  implementation.  The  following  program  is 
designed  to  serve  as  the  monitoring  program  for  the  Calaveras  Pipeline  Replacement  EIR. 

Under  the  proposed  program,  the  project  manager  for  the  construction  of  the  Calaveras  Pipeline 
Replacement  program  components  will  assume  the  responsibility  of  ensuring,  with  the  technical 
assistance  of  the  Resident  Engineer  and  other  members  of  the  San  Francisco  Water  Department, 
that  mitigations  set  out  in  the  environmental  documentation  are  implemented  and  monitored.  The 
monitoring  program  does  not  deal  with  the  provision  of  public  services  that  are  within  the 
jurisdiction  of  other  agencies  because  such  agencies  are  in  the  best  position  to  determine  if  or 
when  changes  in  service  levels  are  appropriate. 

OBJECTIVES 

The  basic  objectives  of  the  Monitoring  Program  will  be  to  achieve  the  following: 

o  to  report  to  the  Public  Utilities  Commission  and  the  public,  information  regarding 
compliance  with  the  Water  Department's  adopted  project  conditions; 

0  to  provide  assurance  and  documentation  that  the  on-site  mitigation  measures  are 
implemented  as  planned  and  stated  in  the  EIR;  and, 

o  to  seek  to  ensure  that  the  off-site  physical  improvements  identified  as  mitigation  measures 
are  provided  on  a  timely  basis  by  the  agencies  having  responsibility  and  jurisdiction  over 
them. 
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MONITORING  PROCESS  AND  PROCEDURES 

Wherever  a  significant  impact  was  identified  in  the  EIR,  a  corresponding  mitigation  measure  was 
proposed  to  lessen  or  mitigate  the  impact.  The  mitigation  measures  for  all  significant  impacts  to 
the  environment  as  a  result  of  implementation  of  the  components  of  the  Calaveras  Pipeline 
Replacement  project  are  listed  in  Table  1.  Each  mitigation  measure  is  also  listed  on  an  individual 
Mitigation  Monitoring  Reporting  Form. 

Periodic  progress  reports  on  the  implementation  of  the  adopted  mitigation  measures  shall  be  made 
as  outlined  in  the  EIR  and  on  the  Mitigation  Monitoring  Forms  in  this  program.  In  addition,  the 
Project  Manager  and/or  Project  Engineer  with  overall  responsibility  for  the  Calaveras  Pipeline 
Project  during  construction  will  prepare  a  progress  report  in  January  of  each  year  on  all  assigned 
mitigation  measures.  This  progress  report  shall  consist  of  a  cover  letter  along  with  the  reporting 
forms  of  all  completed  mitigation  measures,  signed  by  the  responsible  monitoring  party.  Also 
included  shall  be  a  copy  of  the  reporting  forms  for  measures  not  yet  completed  with  the  expected 
date  of  completion  indicated.  The  Project  Manager  may  request  that  the  Resident  Engineer  or 
others  prepare  the  forms  in  their  respective  areas  of  responsibility.  The  forms  compiled  into  yearly 
progress  reporU,  shall  analyze  the  extent  of  progress  to-date  in  the  implementation  of  mitigations, 
evaluate  the  ability  of  the  party  to  complete  the  mitigation  measures  according  to  schedule,  and 
propose  corrective  actions  as  necessary.  The  yearly  progress  reporU  should  also  be  transmitted 
to  the  Department  of  City  Planning  Environmental  Review  Officer. 

The  City  of  San  Francisco  Water  Department  is  responsible  for  the  implementation  of  all 
mitigation  measures  either  by  Water  Department  staff  or  through  the  employment  of  specific 
specialists  in  areas  of  expertise  outside  the  Water  Department,  such  as  archeology  or  biotic 
resources.  The  San  Francisco  Department  of  City  Planning  is  ultimately  responsible  for 
enforcement  of  all  adopted  mitigation  measures.  All  progress  reports,  summaries,  and  correction 
instructions  will  be  made  available  to  the  public  upon  request. 

The  following  table  details  the  mitigation  measures  that  were  incorporated  into  the  conditions  of 
approval  for  the  Calaveras  Pipeline  Replacement  project  in  order  to  mitigate  identified 
environmental  impacts.  Following  the  table  are  a  set  of  mitigation  reporting  forms  for  each  of  the 
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significant  environmental  impacts.  A  completed  and  signed  form  submitted  to  the  Department  of 
City  Planning  for  each  mitigation  measure  will  be  the  indication  that  this  mitigation  measure  has 
been  complied  with  and  implemented,  and  fulfills  the  monitoring  requirement  of  CEQA  by  the  San 
Francisco  Water  Department  per  Public  Resources  Code  Section  21081.6. 


Source:  City  and  County  of  San  Francisco  Department  of  City  Planning.  Environmental  Impact 
Report  on  the  Calaveras  Pipeline  Replacement,  May  18,  1990.  — 


89167 


3 


SUMMARY  OF  ENVIRONMENTAL  MITIGATION  AND  RESPONSIBLE  PARTIES 


Mitigation  Measures 


Implementing 
Agency 


Monitoring 
Agency 


Wildlife  and  Biological  Resources 

1.     AJI  removed  mature  upland  trees  would  be  replaced  with 
trees  of  the  same  species  on  a  ten-to-one  basis,  with  a 
five-year  maintenance  and  monitoring  program,  and 
supplemental  planting  when  necessary. 

Saplings  of  the  same  species  and  of  at  least  one-gallon 
nursery  size  would  be  planted  as  replacement  trees.  Since 
the  trees  which  would  be  removed  are  very  large,  and  it 
would  be  many  years  (50+)  before  any  of  the  replace- 
ment trees  will  attain  a  size  with  comparable  value, 
replacement  plantings  would  be  undertaken  at  a  ten-to- 
one  ratio.  The  saplings  would  be  placed  in  uneven 
clusters  (mimicking  natural  randomness)  at  locations  as 
close  as  possible  to  the  former  location  of  the  removed 
tree,  but  at  least  50  feet  away  from  the  new  pipeline 
location  so  that  root  systems  will  not  damage  the 
pipeline. 

Protective  wire  mesh  exclosures  would  be  used  to  prevent 
grazing  by  cattle,  feral  pigs,  deer  and  rodents.  Watering 
would  be  provided  as  necessary. 

A  five-year  monitoring  program  would  be  established  by 
the  project  sponsor  wherein  the  replacement  trees  are 
checked  twice  annually  (in  the  spring  and  fall)  and 
necessary  maintenance  such  as  watering,  weeding,  and 
replacement  or  removal  of  exclosures  is  undertaken. 
Supplemental  planting  would  be  undertaken  as  necessary 
so  that  at  least  50%  of  the  saplings  survive  the  five-year 
monitoring  period.  Annual  fall  reports  regarding 
planting,  maintenance,  and  survival  rate  would  be 
submitted  to  the  California  Department  of  Fish  and 
Game  and  the  Office  of  Environmental  Review  for  the 
City  and  County  of  San  Francisco. 

A  professional  arborist  would  be  consulted  prior  to 
development  of  the  grading  plan  and  during  the 
construction  phase  to  confirm  which  trees  will  be 
irreparably  damaged  by  the  project,  and  for  detailed 
instructions  on  planting  and  maintenance  of  replacement 
trees.  A  professional  arborist  is  recommended  because  it 
will  be  important  to  make  on-site  decisions  based  on  the 
final  design  and  specific  construction  constraints. 
Planting  and  maintenance  of  replacement  trees  will  also 
be  more  successful  under  the  direct  guidance  of  a 
professional  arborist. 


San  Francisco 
Water  Dept., 
through 
Construction 
Contractor  and 
Arborist 


San  Francisco 
Dept.  of  Cily 
Planning 
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Summary  of  Environmental  Mitigation  and  Responsible  Parties  (Continued) 

Mitigation  Measures 


Implementing 

Agency 


Monitoring 
Agency 


2. 


3. 


Grade  changes  beneath  the  crown  of  mature  trees  would         San  Francisco  San  Francisco 

be  avoided  wherever  possible.  Terracing  and  retention  Water  Dept.  Dept.  of  City 

walls  around  trees  would  be  used  where  possible  to  through  Planning 

prevent  excavation  within  the  root  zone.  Root  loss  may  Construction 

be  compensated  with  branch  and  root  pruning,  Contractor, 

fertilization,  and  more  frequent  watering.  Dry  wells  and  Biologist  and 

drainage  systems  would  be  installed  around  mature  trees  Resident 

if  more  than  a  few  inches  of  fill  must  be  placed  over  their  Engineer 

root  zones.  Fill  material  would  be  the  same  or  of  a 

coarser  texture  than  that  formerly  on  the  surface  above 

the  root  zone. 

Trees  near  the  construction  zone  would  also  be  protected 
by  placing  sturdy  temporary  fences  at  the  tree  dripllnes  to 
prevent  inadvertent  operation  or  storage  of  construction 
equipment  and  materials  within  these  sensitive  zones.  A 
professional  arborist  would  be  consulted  during 
development  of  the  grading  plan  for  specific  details  on 
how  to  incorporate  these  techniques. 

Operation  of  construction  equipment  would  be  restricted         San  Francisco  San  Francisco 

to  the  minimum  area  necessary.  The  five  creek  crossings        Water  Dept.  Dept.  of  City 

and  the  three  floodplain  reaches  would  be  considered  through  Planning 

sensitive  areas  where  construction  activities  would  be  Construction 

constrained  within  a  corridor  with  a  maximum  width  of  Contractor, 

50  feel.  The  construction  contract  will  contain  specific  Biologist  and 

provisions  regarding  the  allowable  construction  corridor  Resident 

within  these  sensitive  areas  so  that  construction  Engineer. 

equipment  and  techniques  can  be  designed  to  work  within 

these  constraints.  At  each  of  the  creek  crossings  and 

along  the  three  floodplain  reaches,  sturdy  barriers  would 

be  placed  during  construction  to  indicate  the  outside 

perimeter  of  the  50-fool  wide  construction  area. 

Disturbed  riparian  corridor  would  be  revegetaied  after  San  Francisco  San  Francisco 

construction  with  a  five-year  maintenance  and  monitoring        Water  Dept.  Dept.  of  City 

program,  and  supplemental  planting  as  necessary.  through  Planning 

Construction 

The  new  and  abandoned  creek  crossings  and  the  Contractor, 
floodplain  reaches,  as  indicated  in  Figure  17  (page  93),  Biologist  and 

would  be  revegetaied  with  riparian  vegetation  after  Resident 
construction.  The  new  vegetation  would  consist  of  local  Engineer, 
native  riparian  trees  such  as  willow,  while  alder,  big  leaf 
maple,  blue  elderberry,  California  buckeye,  California  bay, 
Fremont  cotionwood  and  western  sycamore.  Three  limes 
as  many  replacement  trees  would  be  planted  as  riparian 
trees  removed,  and  the  minimum  size  planted  would  be 
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Summary  of  Environmental  Mitigation  and  Responsible  Parties  (Continued) 

Implementing  Monitoring 
Mitigation  Measures  Agency  Agency 


one-gallon  nursery  size.  Protective  exclosures  would  be 
used  to  prevent  grazing  of  young  replacement  trees. 

Understory  species  would  include  California  blackberry, 
honeysuckle,  coyote  bush,  horseuil,  cattail,  clotbur,  ferns, 
sedges,  and  grasses.  Understory  plantings  would  provide 
a  minimum  of  25%  ground  coverage  within  the 
revegetation  area.  Cuttings  and  understory  shrubs  could 
be  removed  from  the  construction  area  before  grading  and 
replanted  in  the  mitigation  area  as  an  alternative  to 
nursery-raised  plants. 

The  spacing  and  distribution  of  the  new  plantings  would 
be  irregular  and  random,  not  linear  or  geometric,  to 
produce  a  natural-appearing  plant  community.  Whenever 
possible,  plantings  would  occur  during  the  months  of 
October,  November  and  December  to  allow  root 
establishment  during  the  fall,  a  period  of  relative 
dormancy  and  low  transpiration  for  plants.  Watering 
would  be  provided  as  necessary,  probably  with  a  drip 
irrigation  system,  although  regular  overhead  spraying  and 
hose-soaking  methods  could  also  be  used  taking  advantage 
of  water  truck  access  via  the  pipeline  alignment.  A  five- 
year  monitoring  program  with  annual  reports  would  be 
established  for  these  riparian  areas  as  described  for  the 
upland  tree  replacement  program  described  above.  Eighty 
percent  of  the  riparian  trees  should  survive  the  five-year 
monitoring  period.  Coverage  of  understory  vegetation 
during  the  five-year  monitoring  period  should  be  sufficient 
to  prevent  large-scale  erosion  during  winter  rainstorms. 
Supplemental  planting  of  riparian  trees  and  understory 
plants  would  be  undertaken  as  necessary  to  meet  these 
specified  goals  of  plant  survival. 

Permanent  fencing  would  be  established  around  the 
confluence  of  Alameda  and  Calaveras  Creeks  and  would 
continue  along  the  Calaveras  Creek  riparian  corridor 
upstream  to  the  tunnel.  This  fencing  would  be  designed 
to  exclude  cattle  from  grazing  on  the  new  vegetation 
during  its  initial  period  of  establishment  and  from 
disturbing  the  existing  and  revegetaied  riparian  corridor  as 
it  matures. 


San  Francisco 
Water  Dept. 
through 
Construction 
Contractor, 
Biologist  and 
Resident 
Engineer. 


San  Francisco 
Dept.  of  City 
Planning 
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Sumniar7  of  Environmental  Mitigation  and  Responsible  Parties  (Continued) 

Implemenling  Monitoring 
Miligation  Measures  Agency  Agency 


6.  Coordination  would  be  made  with  other  programs  in  the 
watershed  to  control  feral  pig  damage.  All  efforts 
proposed  herein  to  protect  and  replace  riparian  areas  of 
Calaveras  Creek  will  also  protect  and  replace  habitat  for 
Foothill  Yellow-legged  Frog  and  Red-legged  Frog  if  they 
are  present  within  the  project  area. 


7.  In  coordination  with  the  mitigation  measures  on 
revegetation  described  above,  spawning  habitat  for 
rainbow  trout  would  be  created  with  log  weirs  and 
spawning  gravel.  The  CDFG  would  be  consulted  for 
appropriate  locations  based  on  stream  flow  and 
streamside  vegetation,  and  for  appropriate  design. 

All  construction  within  creek  channels  would  be 
conducted  during  the  April  to  October  dry  season. 

8.  Minimizing  the  removal  of  riparian  vegetation  would 
likewise  prevent  erosion  of  creekbanks  and  protect  water 
quality  in  the  creeks. 

Creek  crossings  by  construction  vehicles  will  be  kept  to  a 
minimum  and  necessary  crossings  will  be  made  at  right 
angles  to  the  creek  bed  to  reduce  damage  to  streambed 
vegetation  and  areas  where  pooling  water  is  present. 

All  stream  flow  will  be  collected  above  any  stream 
crossing  and  piped  continuously  through  any  stream 
crossing  or  construction  area. 

To  protect  water  quality,  all  disruptions  in  or  near  the 
creek  bed  should  be  stabilized  as  soon  as  possible  and  hay 
bales  or  geoiexiile  filters  should  be  used  to  prevent 
siltation  into  the  creek. 


San  Francisco 
Water  Dept. 
through 
Construction 
Contractor, 
Biologist  and 
Resident 
Engineer. 

San  Francisco 
Water  Dept. 
through 
Construction 
Contractor, 
Biologist  and 
Resident 
Engineer. 


San  Francisco 
Water  Dept. 
through 
Construction 
Contractor, 
Biologist  and 
Resident 
Engineer. 


San  Francisco 
Dept.  of  City 
Planning 


San  Francisco 
Dept.  of  City 
Planning 


San  Francisco 
Dept.  of  City 
Planning 


If  blasting  of  bedrock  must  take  place  during  an  active 
nesting  period  (January  lo  September)  for  golden  eagle 
and  prairie  falcon,  then  drill-and-load  blasting  would  be 
used  in  order  lo  reduce  noise  levels  as  much  as  possible. 


San  Francisco 

Water  Dept. 

through 

Construction 

Contractor  and 

Resident 

Engineer 


San  Francisco 
Dept.  of  City 
Planning 
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Summary  of  Environmental  Mitigation  and  Responsible  Parties  (Continued) 

Implementing  Moniloring 
Mitigation  Measures  Agency  Agency 


10.  Landscape  vegetation  between  the  pump  station  and 
Calaveras  Road  would  be  replaced  once  construction  at 
the  pump  station  is  completed. 


San  Francisco 

Water  Dept. 

through 

Construction 

Contractor  and 

Resident 

Engineer 


San  Francisco 
Dept.  of  City 
Planning 


Cultural  Resources 


11.  The  archaeologist  would  supervise  a  program  of  on-site 
monitoring  for  the  portion  of  the  proposed  project  within 
a  1,000-foot  radius  of  CA-Ala-428/H.  The  archaeologist 
would  record  observations  in  a  permanent  log.  Should 
cultural  resources  of  potential  significance  be  found,  the 
archaeologist  would  assess  the  potential  significance  of 
the  find,  and  immediately  report  to  the  ERO. 
Construction  excavation  activities  within  100  feet  of  the 
area  of  archaeological  concern  would  cease.  The  EBRPD 
would  be  notified  by  the  OER  in  a  timely  manner.  The 
ERO  would  recommend  specific  mitigation  measures,  if 
warranted.  At  the  completion  of  the  archaeological 
monitoring  program,  the  archaeologist  would  prepare  six 
copies  of  a  written  report  to  be  submitted  first  and 
directly  to  the  ERO.  The  ERO  would  distribute 
individual  copies  of  the  monitoring  report  in  a  timely 
manner  to  the  project  sponsor  and  to  the  EBRPD. 

"Hie  archaeologist  would  make  recommendations  to  the 
ERO  for  final  disposition  of  any  cultural  materials 
recovered  by  the  archaeological  mitigation  program.  Any 
cultural  materials  determined  by  the  ERO  to  be 
potentially  significant  would  be  placed  in  an  appropriate 
curatorial  repository.  The  ERO  may  require  in  the  case 
of  human  burial-related  cultural  materials  that  another 
type  of  disposition  of  such  material  is  warranted. 

In  the  event  that  any  human  remains  are  encountered 
within  the  project  area  during  construction,  California  law 
stipulates  that  the  Medical  Examiner's  Office  be 
immediately  notified  and  given  an  opportunity  to  examine 
and  evaluate  the  findings.   In  addition,  the  archaeologist 
consultant  would  confer  with  the  Native  American 
Heritage  Commission  to  determine  the  proper  course  of 
action  regarding  contacts  with  representatives  of  the 
Native  American  community. 


San  Francisco 
Water  Dept. 
through  Project 
Archaeologist 


San  Francisco 
Dept.  of  Ciiy 
Planning 
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Summary  of  Environmentul  Mitigation  and  Responsible  Parties  (Continued) 

Implementing  Monitoring 
 Mitigation  Measures  Agency  Agency 


Copies  of  the  draft  reporis  prepared  according  lo  these 
mitigation  measures  would  be  sent  first  and  directly  to 
the  ERO.  The  ERO  would  send  copies  of  such  reports 
in  a  timely  manner  to  the  EBRPD  and  project  sponsor. 
Following  approval  of  the  report  by  the  ERO,  a  final 
report  is  to  be  sent  to  the  EBRPD.  project  sponsor  and 
the  California  Archaeological  Site  Survey  Office  at 
California  State  University,  Sonoma,  the  EBRPD  and 
project  sponsor.  The  Office  of  Environmental  Review 
shall  receive  and  retain  three  copies  of  the  final  report 
above  and  beyond  the  number  of  reporis  otherwise  to  be 
distributed. 


12.  The  project  archaeologist  would  instruct  the  project 

engineer  of  the  characteristics  of  those  subsurface  cultural 
resources  that  may  be  encountered  during  project 
excavaiion/consiruccion  and  the  procedures  to  be  followed 
if  such  resources  are  encountered.  The  project 
archaeologist  would  maintain  a  reduced  monitoring 
program  of  telephone  contacts  and/or  periodic  site  visits. 
The  project  archaeologist  would  record  a  permanent  log 
of  all  telephone/personal  contacts  and  observations  which 
would  be  submitted  to  the  ERO  on  a  monthly  basis. 

Should  cultural  resources  of  potential  significance  be 
found,  the  archaeologist  would  assess  the  potential 
significance  of  the  find,  and  immediately  report  to  the 
ERO.  Construction  excavation  activities  within  100  feet  of 
the  area  of  archaeological  concern  would  cease.  The 
EBRPD  would  be  notified  by  the  OER  in  a  timely 
manner.  The  ERO  would  recommend  specific  mitigation 
measures,  if  warranted.  At  the  completion  of  the 
archaeological  monitoring  program,  the  archaeologist 
would  prepare  sue  copies  of  a  written  report  to  be 
submitted  first  and  directly  to  the  ERO.  The  ERO 
would  distribute  individual  copies  of  the  monitoring 
report  in  a  timely  manner  to  the  project  sponsor  and  to 
the  EBRPD. 


San  Francisco 
Water  Dept. 
through  Project 
Archaeologist 


San  Francisco 
Dept.  of  Cily 
Planning 


The  archaeologist  would  make  recommendations  to  the 
ERO  for  final  disposition  of  any  cultural  materials 
recovered  by  the  archaeological  mitigation  program.  Any 
cultural  materials  determined  by  the  ERO  to  be 
potentially  significant  would  be  placed  in  an  appropriate 
curatorial  repository.  The  ERO  may  require  in  the  case 
of  human  burial-related  cultural  materials  that  another 
type  of  disposition  of  such  material  is  warranted. 
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Summary  of  Environmental  Mitigation  and  Responsible  Parties  (Continued) 

Implcmenling  Monitoring 
 Mitigation  Measures  Agency  Agency 


In  the  event  that  human  remains  are  encountered  the 
same  procedures  as  described  above  would  be  followed. 

Copies  of  the  draft  reports  prepared  according  to  these 
mitigation  measures  would  be  sent  first  and  direaly  to 
the  ERO.  The  ERO  would  send  copies  of  such  reports 
in  a  timely  manner  to  the  EBRPD  and  project  sponsor. 
Following  approval  of  the  report  by  the  ERO,  a  final 
report  is  to  be  sent  to  the  EBRPD,  project  sponsor  and 
the  California  Archaeological  Site  Survey  Office  at 
California  State  University,  Sonoma,  the  EBRPD  and 
project  sponsor.  The  Office  of  Environmental  Review 
shall  receive  and  retain  three  copies  of  the  final  report 
above  and  beyond  the  number  of  reports  otherwise  to  be 
distributed. 


Geology,  Seismicity  and  Soils 

13.  Trench  excavations  at  the  stream  crossings  would  be  San  Francisco  San  Francisco 
shored  or  benched  to  protect  workers.  This  would  Water  Dept.  Dept.  of  City 
completely  mitigate  the  potential  for  worker  death  or  through  Planning 
injury.  Because  of  the  proximity  of  the  alignment  to  Construction 

several  landslides  and  potentially  unstable  slopes,  these  Contractor, 

features  would  be  evaluated  by  a  California  Certified  Certified 

Engineering  Geologist  or  California  Licensed  Civil  Geologist  or 

Engineer  as  part  of  the  geotechnical  investigation  for  the  Engineer, 
project  and  their  conclusions  and  recommendations  of  the 
geotechnical  investigation  would  be  incorporated  into  the 
design  of  the  replacement  pipeline. 

The  potential  for  fault  rupture  would  be  evaluated  as  a 
part  of  the  geotechnical  investigation,  as  described  above, 
and  the  conclusions  and  recommendations  of  that 
investigation  would  be  incorporated  into  the  final  design 
of  the  replacement  pipeline.  The  degree  to  which 
earthquake-related  impacts  could  be  mitigated  would  be 
evaluated  at  that  time.  At  a  minimum,  in  order  to 
accommodate  deflections  induced  by  fault  rupture,  the 
pipeline  should  be  buried  in  a  low-shear-strengih  backfill 
and  would  cross  the  fault  at  approximately  a  90-degree 
angle. 

14.  The  potential  for  liquefaction  and  lateral  spreading  would        San  Francisco  San  Francisco 
be  evaluated  as  part  of  the  geotechnical  investigation,  as         Water  Dept.  Dept.  of  City 
described  above,  and  the  conclusions  and                             through  Design  Planning 
recommendations  of  that  investigation  would  be  Engineer 
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Summary  of  Environmental  Mitigation  and  Responsible  Tarties  (Continued) 

Mitigation  Measures 


Implementing 
Agency 


Monitoring 

Agency 


incorporated  into  the  design  of  ihe  replacement  pipeline. 
Foundation  design  aliernatives  in  areas  where  liquefiable 
soils  are  present  typically  include  foundation/tension  piles 
extending  below  the  liquefiable  zone.  Soil  densificalion 
techniques  such  as  vibro-replacement,  vibro-compaclion. 
or  dynamic  consolidation  are  also  common.  Properly 
implemented,  the  mitigation  measures  for  soil  liquefaction 
would  completely  mitigate  the  impact. 

15.  o  Grading  of  steep  slopes  would  be  kept  to  the 

minimum  necessary,  in  order  to  facilitate  restoration  of 
contours  and  revegetation  efforts.  On  slopes  steeper 
than  1.5:1  the  right-of-way  grading  would  be  limited  to 
a  20-  to  30-foot  width  wherever  possible.   In  addition, 
restoration  of  the  original  contour  on  these  slopes  is 
often  impractical  because  the  steepness  of  the  slope 
precludes  compacting  of  soil  back  into  the  slope. 
Therefore,  contouring  the  right-of-way  to  the  existing 
slope  after  the  trench  has  been  backfilled  would  be 
considered. 


San  Francisco 
Water  Dept. 
through  Design 
Engineer 


San  Francisco 
Dept.  of  City 
Planning 


o  To  limit  the  amount  of  grading  of  cross  slopes  needed 
to  create  sufficient  work  area  along  the  right-of-way, 
the  work  area  would  consist  of  a  cut  and  fill  pad  with 
the  trench  excavated  in  firm  soil  or  bedrock  uphill  of 
the  daylight  line  in  the  cut.  The  height  of  the  cut 
would  be  limited  to  25  feel  so  that  permanent,  paved 
benches  would  not  have  to  be  constructed  when  the 
slope  is  restored  to  is  original  contour. 

o  Steep  slopes  entering  and  exiting  the  active  stream 
channel  would  be  laid  back  to  a  gradient  of  2:1  before 
excavation  of  the  trench.  A  key  at  the  toe  of  the 
slope  would  be  provided  to  prepare  the  area  for 
backfilling.  Slope  backfill  would  be  placed  at  90% 
relative  compaction.  The  final  slope  inclination  would 
be  no  steeper  than  1.5:1  to  allow  for  revegetation. 
The  adjacent  natural  slopes  would  be  sculpted  to  the 
fill  slope  and  replanted. 

o  Erosion  control  would  be  implemented  on  all  disturbed 
areas  during  and  immediately  following  completion  of 
pipeline  construction.   Primary  erosion  control 
measures  include  revegetation  and  diversion  of  water 
away  from  graded  areas  using  cross  ditches  (water 
bars),  berms,  benches  and  other  slope  erosion  and 
runoff  controls.  If  surface  erosion  control  measures 
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Summary  of  EnvironmenUil  Mitigation  and  Responsible  Parties  (Continued) 

Implementing  Monitoring 
 Mitigation  Measures  Agency  Agency 


fail,  then  backfill  compaction  and  trench  plugs  would 
provide  a  secondary  defense  to  limit  gullying  and/or 
piping  as  water  moves  down  the  ditch. 

0  In  steeply  sloping  terrain,  primary  surface  erosion 
control  would  be  provided  by  cross  ditches  placed  at 
25  foot  (vertical  distance)  intervals  on  slopes  greater 
than  3:1.  The  cross  ditches  would  be  constructed  as  a 
minimum  one-foot  deep  ditch  excavated  into  backfill  or 
undisturbed  native  materials,  with  a  minimum  one- 
foot  wide  and  6-inch  high  berm  placed  on  the 
downslope  side  of  the  ditch.  The  cross  ditch  would 
extend  across  the  entire  disturbed  portion  of  the  right- 
of-way  at  a  typical  grade  of  two  to  six  percent.  The 
ends  of  the  cross  ditch  would  extend  into  undisturbed 
native  materials.  Additional  erosion  control  measures, 
including  graded  structures  such  as  soil  or  rock  dikes, 
berms,  and  contour  ditches  may  be  needed  as 
applicable  to  the  steepness  of  the  site.  On  slopes 
greater  than  1.5:1,  many  erosion  control  structures 
would  prove  inadequate  unless  specially  designed. 
Designs  for  these  slopes  may  include  brow  ditches, 
benches,  or  contouring  of  the  slope  to  divert  water 
away  from  the  trench. 

0  Ditch  plugs  or  trench  dams  would  be  used  to  reduce 
erosion  within  the  pipeline  trench  on  steep  pipeline 
slopes. 

The  installation  of  trench  plugs  supplements  efToris  to 
reduce  channeling  of  runoff  through  the  trench  and 
stabilize  the  backfill  against  erosional  forces.  Trench 
plugs  are  designed  to  interrupt  and  redirect  the  flow  of 
concentrated  surface  runoff  and  of  water  percolating 
through  the  trench;  they  are  not  designed  to  act  as  a 
buttress  against  the  downslope  movement  of  soil. 
Therefore,  while  the  trench  plugs  would  extend  the  full 
depth  of  the  trench  and  the  base  and  walls  of  the 
trench  would  be  free  of  loose  soil  during  installation 
to  prevent  piping  beneath  or  around  the  plug,  the 
trench  plugs  would  not  need  to  be  keyed  into  the 
bottom  or  wall  of  the  trench.  Trench  plugs  would  be 
constructed  of  fine-grained  soil-filled  bags, 
polyureihane  foam,  benetonite,  sacked  concrete  or 
Other  local  source  material. 
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Summai^  of  Environmental  Mitigation  and  Responsible  Parties  (Continued) 

Implemeniing  Monitorinj 
 Mitigation  Measures   Agency  Agency 


16. 


If  the  trench  plugs  are  constructed  of  sacked  concrete 
or  soil  filled  bags,  the  sacks  would  be  overlapped  to 
increase  the  stability  of  the  structure  during 
construction,  the  trench  plugs  would  be  spaced  at  a  25- 
to  30-foot  difference  in  elevation,  with  the  first  plug 
placed  approximately  15  feet  up  from  the  loe  of  the 
slope. 

o  Compaction  would  also  be  used  to  reduce  the  [)oteniial 
for  erosion  of  the  trench  backfill.  Compaction 
standards  would  be  dependent  on  the  slope 
inclination.  These  criteria  would  be  developed  during 
the  geotechnical  investigating  described  above  and 
would  be  incorporated  into  the  design  of  the 
replacement  pipeline. 

An  erosion  and  sediment  transport  control  plan  based  on 
data  obtained  during  the  geotechnical  investigation  would 
be  included  in  the  plans  and  specifications  for  the 
pipeline  replacement  project.  The  erosion  control  plan 
would  be  reviewed  by  the  California  Department  of  Fish 
and  Game;  it  would  be  designed  to  mitigate  erosion  of 
stream  banks  to  a  less -than -significant  level. 


San  Francisco 
Water  Dept. 
through  Design 
Engineer 


San  Francisco 
Dept.  of  City 
Planning 


Visual  Quality 


17. 


18. 


19. 


San  Francisco 

In  additiion.  mitigation  measures  proposed  as  part  of  the  Water  Dept. 

project  include  replacement  of  disturbed  low  shrubs  and  through 

grassland  in  the  corridor  using  native  materials  to  achieve  Construction 

a  natural  effect.  Stream  crossings  would  be  restored  to  a  Contractor 
natural  slate  immediately  following  construction. 
Naturalistic  streambanks  would  result  from  construction 
of  the  underground  pipeline. 

In  addition,  storage  areas  would  be  limited  in  size  and  San  Francisco 

screened  from  view  by  temporary  fencing.  Construction  Water  Dept. 

staging  areas  would  be  kepi  within  the  limits  of  the  through 

project  construction  corridor.  Staging  areas  would  be  Construction 

restored  to  their  pre-construction  appearance  upon  Contractor 
completion  of  construction  in  that  area. 

Transformers  and  switchgear  associated  with  the  proposed  San  Francisco 

21-kV  line  would  be  screened  from  view  by  metal  cabinets  Water  Dept. 

and  either  wood  slat  fencing  or  chain-link/wood  slat  through 

combinations.  Landscaping  would  be  used  to  screen  the  Construction 

equipment  from  Calaveras  Road,  as  per  principles  of  the  Contractor 


San  Francisco 
Dept.  of  Ciiy 
Planning 


San  Francisco 
Dept.  of  City 
Planning 


San  Francisco 
Dept.  of  City 
Planning 
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Summary  of  Environmental  Mitigation  and  Responsible  Parties  (Continued) 

Miiigaiion  Measures 


Implementing 
Agency 


Monitoring 
Agency 


Scenic  Rouies  Element  of  the  Alameda  County  General 
Plan. 

20a.  Locate  the  electric  distribution  line  such  that  mature  trees 
(especially  oak  trees)  would  not  be  disturbed.  Consider 
locating  the  line  within  the  abandoned  telephone  utility 
corridor  on  the  west  side  of  Calaveras  Road.   Limit  the 
extent  of  the  construction  corridor  to  avoid  unnecessary 
visual  intrusion  and  clutter  in  the  scenic  corridor. 
Revegetate  the  construction  corridor  with  native  plantings 
immediately  upon  completion  of  the  line.  Minimize 
disturbance  to  the  utility  corridor  during  maintenance 
activity. 

20b.  Perform  visual  and  biological  field  investigations  to 
determine  the  most  feasible  location  of  the  21-kV  line. 
Locate  the  line  away  from  riparian  vegetation,  and  out  of 
view  of  surrounding  hiking  trails.  Create  a  meandering 
corridor  edge  to  diminish  visual  impacts  of  clear  zones 
necessary  for  operation  and  maintenance  of  the  electric 
distribution  line. 


20c.  Replace  existing  poles  with  poles  of  a  greater  height  to 
accommodate  12-kV  PG&E  lines,  telephone  lines,  and  the 
proposed  21-kV  line. 


20d.  Locate  the  underground  line  such  thai  mature  trees  are 
avoided.  Limit  the  extent  of  construction  corridor. 
Revegetate  with  native  grassland  immediately  after  line  is 
installed. 


Transportation 

21.  Construction  signing  approaching  and  throughout  the  con- 
struction area,  including  at  entrances  to  quarry  operations, 
would  be  posted  to  include  SLOW/TRUCKS  (Caltrans 
W51). 

Signs  designating  a  25  mph  speed  limit  would  also  be 
posted  consistent  with  the  prima  facie  speed  limit. 

Construction  traffic  would  be  regulated  by  flagging  and 
radio  control,  allowing  traffic  in  each  direction  alternately. 


San  Francisco 
Water  Dept. 
through  Design 
Engineer 


San  Francisco 
Water  Dept. 
through 
Biologist, 
Landscape 
Architect  and 
Design 
Engineer 

San  Francisco 
Water  Dept. 
through  Design 
Engineer 

San  Francisco 
Water  Dept. 
through  Design 
Engineer  and 
Construction 
Contractor 


San  Francisco 
Dept.  of  City 
Planning 


San  Francisco 
Dept.  of  City 
Planning 


San  Francisco 
Dept.  of  City 
Planning 


San  Francisco 
Dept.  of  City 
Planning 
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Summary  of  Environmental  Mitigation  and  Responsible  Parties  (Continued) 

Implementing  Monitoring 
 Mitigation  Measures   Agency  Agency 


Construction  within  Sunol  Wilderness  Area  would  be 
scheduled  during  the  summer  when  park  activity  is  vety 
light. 

Signing,  barricades  and  detours  would  be  placed  in  and 
around  construction  areas  to  guide  and  protect  park 
traffic.  Coniraci  specifications  would  be  written  to 
require  the  contractor  to  coordinate  wiih  East  Bay 
Regional  Park  District  staff  to  maintain  access  to  all 
recreational  traffic  (including  vehicular,  pedestrian, 
equestrian,  bicycle,  and  emergency  vehicles)  during 
construction  activities  in  Sunol  Regional  Wilderness  Area. 


22.  Roadways,  parking  facilities  and  other  infrastructure  shall  San  Francisco 

be  restored  at  a  minimum  to  their  original  condition.  Water  Dept. 

Contract  specifications  would  be  written  to  require  the  through 

contractor  to  be  responsible  for  the  protection  and/or  Construction 

replacement  of  pavement  sections,  bridges,  and  culverts  if  Contractor  and 

adversely  affected  by  construction  of  the  pipeline.  The  Resident 

contractor  would  also  be  required  to  acquire  all  necessary  Engineer 
grading  and  road  encroachment  permits  from  the  proper 
County  agencies. 


San  Francisco 
Dept.  of  City 
Planning 


Noise 


23.  Caltrans  road  signs  reading  BLASTING/ZONE/1000  San  Francisco  San  Francisco 
FT.  and  TURN  OFF/2- WAY/RADIO  would  be  installed  Water  Dept.  Dept.  of  City 
during  periods  of  blasting  and  Park  personnel  would  be  through  Planning 
alerted  to  protect  two-way  radios.  No  other  mitigation  Construction 

measures,  beyond  those  required  by  federal  work  rules  to  Contractor  and 

protect  worker  hearing,  would  be  required.  Resident 

Engineer 

Air  Quality 

24.  The  project  sponsor  has  agreed  to  reduce  the  potential  of  San  Francisco  San  Francisco 
spot  violations  of  the  CO  standards  and  odors  from  Water  Dept.  Dept.  of  City 
construction  equipment  exhaust  by  avoiding  unnecessary  through  Planning 
idling  of  construction  equipment.  Spot  checks  of  the  Construction 

construction  site  by  the  mitigation  monitor  would  ensure  Contractor  and 

the  performance  of  this  mitigation  measure.  The  project  Resident 

sponsor  would  present  evidence  to  the  mitigation  monitor  Engineer 
of  scheduled  tune-ups  of  construction  equipment  with  the 
intent  to  help  reduce  emissions.  A  ten  percent  reduction 
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Summary  of  Environmental  Mitigation  and  Responsible  Parties  (Continued) 

Mitigation  Measures 


Implementing 
Agency 


Monitoring 
Agency 


in  equipment  operation,  achieved  through  the  elimination 
of  unnecessary  idling  of  construction,  combined  with 
scheduled  tune-ups  of  construction  equipment  would 
reduce  NOj^  emissions  to  a  less  than  significant  impact. 

25.  AJl  construction  contracts  would  require  watering  twice 
daily  with  complete  site  coverage;  the  frequency  of 
watering  would  increase  if  wind  speeds  exceed  15  mph. 
Dust  emissions  related  to  construction  would  be  reduced 
approximately  50  percent  by  watering  exposed  earth 
surfaces  during  excavation,  grading  and  construction 
activities.  Conditions  of  approval  would  also  require  daily 
cleanup  of  mud  and  dust  carried  onto  road  surfaces  by 
construction  vehicles.  Throughout  construction  activities, 
haul  trucks  would  use  tarpaulins  or  other  effective 
covere.  Upon  completion  of  construction,  contractors 
would  replant  and  repave  as  soon  as  possible  in  order  to 
reduce  wind  erosion.  The  above  mitigation  measures 
would  still  result  in  a  net  increase  in  PMjq  emissions 
during  construction.  This  net  increase  in  PM^,  could 
contribute  to  existing  24-hour  and  annual  exceedances  of 
the  Slate  standards.  Current  mitigation  measures  for 
PMjo  could  not  reduce  the  impacts  of  the  project  to  a 
less  than  significant  level  for  the  term  of  the  construction 
period. 

26.  The  removal  of  underground  storage  tanks  must  comply 
with  BAAQMD  regulations.  If  soils  on  the  site  are  found 
to  be  contaminated  from  leaks  in  the  underground  tanks, 
the  remediation  plans  proposed  would  need  to  follow 
BAAQMD  regulations.  Among  the  applicable  Rules  in 
the  BAAQMD  Regulation  8  are  the  following: 

o  Rule  2,  Organic  Compounds,  Miscellaneous 
Operations; 

o  Rule  40,  Aeration  of  the  Contaminated  Soils  and 
Removal  of  Underground  Storage  Tanks;  and 

o  Rule  47,  Air  Stripping  and  Soil  Vapor  Extraction 
Operations. 

If  aeration  of  contaminated  soils  would  last  for  more  than 
three  months,  a  BAAQMD  permit  would  be  required. 
Under  the  permit  requirements,  an  Air  Toxics  Risk 
Screening  Procedure  may  be  required  based  upon  the 
results  of  a  preliminary  risk  screening  assessment 
conducted  by  the  BAAQMD. 


San  Francisco 

Water  Dept. 

through 

Construction 

Contractor  and 

Resident 

Engineer 


San  Francisco 
Dept.  of  City 
Planning 


San  Francisco 
Water  Dept. 
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Summary  of  Environmental  Mitigation  and  Responsible  Parties  (Continued) 

Implementing  Monitoring 
 Mitigation  Measures  Agency  Agency 


27. 


To  reduce  the  potential  impacts  of  an  accidental  spill 
from  the  diesel  fuel  storage  tanks,  the  following  measures 
would  be  instituted.  The  berm  constructed  around  the 
tanks  will  be  designed  in  conformance  with  the  California 
Administrative  Code,  Title  22,  Article  25,  Section  67251, 
Design  of  Tanks  for  Permitted  Facilities,  to  avoid  the 
release  of  diesel  fuel  from  the  termed  area.  As  described 
in  Title  22,  Article  67145(e),  Emergency  Procedures,  the 
emergency  coordinator  shall  take  all  reasonable  measures 
necessary  to  collect  and  contain  releases.  The  above 
mitigation  measures,  in  Title  22.  would  minimize  the 
environmental  damage. 


Water  Quality 


28. 


The  mitigation  measures  listed  in  the  geology  and  biology 
sections,  such  as  erosion  control  measure  of  diverting 
water  away  from  areas  to  be  graded  and  construction  in 
creek  channels  being  performed  during  the  April-to- 
October  dry  season,  that  are  designed  to  prevent  erosion 
and  encourage  the  reestablishment  of  streamslde 
vegetation  and  protection  of  aquatic  life,  would  also 
lessen  any  potential  impacts  on  water  quality.  No 
additional  water  quality  mitigation  measures  would  be 
necessary. 


San  Francisco 

Water  Dept. 

through 

Construction 

Contractor  and 

Resident 

Engineer 


San  Francisco 
Water  Dept. 
Construction 
Contractor  and 
Resident 
Engineer 


San  Francisco 
Dept.  of  City 
Planning 


San  Francisco 
Dept.  of  City 
Planning 


Hazards 


29.  To  mitigate  the  fire  threat  posed  by  construction  San  Francisco 

equipment  and  trucks,  all  exhausts  would  be  equipped  Water  Dept. 

with  spark  arresters.  Each  machine  would  also  be  through 
equipped  with  a  shovel  and  a  fire  extinguisher.   In  Construction 
addition  to  this  equipment,  any  machinery  involved  in  Contractor  and 

welding,  cutting  or  grinding  of  steel  would  be  Resident 
accompanied  by  a  five-gallon  water  back  pump  and  a  dry-  Engineer 
chemical  fire  extinguisher.  All  welding,  cutting  and 
grinding  activities  would  be  done  on  ground  scraped  down 
to  the  soil  for  at  least  a  ten-foot  circumference  around 
the  activity.  To  aid  in  the  combatting  of  any  post- 
construction  forest  fires  in  the  area,  five  new  fire  hydrants 
would  be  connected  to  the  pipeline,  as  described  on  p.  87 
of  this  document. 


San  Francisco 
Dept.  of  City 
Planning 
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Summary  of  Environmental  Mitigation  and  Responsible  Parties  (Continued) 

Miligaiion  Measures 


Implemenling 
Agency 


Moniloring 

Agency 


30.  Inlerruption  of  public  utility  service  will  be  of  the 

shortest  duration  possible.   Contract  specification  shall 
require  the  contractor  to  give  at  least  4S  hours  advance 
notice  to  residents  prior  to  any  planned  interruption  of 
service.  For  accidental  disruptions,  the  contractor  shall 
repair  all  service  immediately. 


San  Francisco 

Water  Dept. 

through 

Construction 

Contractor  and 

Resident 

Engineer 


San  Francisco 
Dept.  of  City 
Planning 


89167 


18 


MITIGATION  REPORTING  FORM 


PROJECT  TITLE:  Calaveras  Pipeline  Replacement  EIR 

IMPACT:  Removal  of  mature  upland  trees  by  construction  activities  would  constitute  a  significant 
impact. 

MITIGATION  MEASURE  1:  All  removed  mature  upland  trees  would  be  replaced  with  trees  of 
the  same  species  on  a  ten-to-one  basis,  with  a  five-year  maintenance  and  monitoring  program,  and 
supplemental  planting  when  necessary. 

Saplings  of  the  same  species  and  of  at  least  one-gallon  nursery  size  would  be  planted  as 
replacement  trees.  Since  the  trees  which  would  be  removed  are  very  large,  and  it  would  be  many 
years  (50+)  before  any  of  the  replacement  trees  will  attain  a  size  with  comparable  value, 
replacement  plantings  would  be  undertaken  at  a  ten-to-one  ratio.  The  saplings  would  be  placed 
in  uneven  clusters  (mimicking  natural  randomness)  at  locations  as  close  as  possible  to  the  former 
location  of  the  removed  tree,  but  at  least  50  feel  away  from  the  new  pipeline  location  so  that  root 
systems  will  not  damage  the  pipeline. 

Protective  wire  mesh  exclosures  would  be  used  to  prevent  grazing  by  cattle,  feral  pigs,  deer  and 
rodents.  Watering  would  be  provided  as  necessary. 

A  five-year  monitoring  program  would  be  established  by  the  project  sponsor  wherein  the 
replacement  trees  are  checked  twice  annually  (in  the  spring  and  fall)  and  necessary  maintenance 
such  as  watering,  weeding,  and  replacement  or  removal  of  exclosures  is  undertaken.  Supplemental 
planting  would  be  undertaken  as  necessary  so  that  at  least  50%  of  the  saplings  survive  the  five- 
year  monitoring  period.  Annual  fall  reports  regarding  planting,  maintenance,  and  survival  rate 
would  be  submitted  to  the  California  Department  of  Fish  and  Game  and  the  Office  of 
Environmental  Review  for  the  City  and  County  of  San  Francisco. 

A  professional  arborist  would  be  consulted  prior  to  development  of  the  grading  plan  and  during 
the  construction  phase  to  confirm  which  trees  will  be  irreparably  damaged  by  the  project,  and  for 
detailed  instructions  on  planting  and  maintenance  of  replacement  trees.  A  professional  arborist 
is  recommended  because  it  will  be  important  to  make  on-site  decisions  based  on  the  final  design 
and  specific  construction  constraints.  Planting  and  maintenance  of  replacement  trees  will  also  be 
more  successful  under  the  direct  guidance  of  a  professional  arborist. 

IMPLEMENTATION  ACTIONS:  Ensure  incorporation,  within  the  prime  contract  and  all 
pertinent  subcontracts,  of  ten-to-one  replacement  of  damaged  or  destroyed  trees  and  subsequent 
five-year  maintenance  period  per  standard  specification  of  the  Bureau  of  Engineering,  Section  1007 
et.  seq.  See  Appendix  A  -  Vegetation  and  Tree  Replacement  Plan  -  for  more  detailed 
information. 

TIME  OF  IMPLEMENTATION:  The  San  Francisco  Water  Department  or  its  designee  shall 
review  the  contract  documents  for  compliance  with  the  stated  requirements  prior  to  the  documents 
going  out  for  bid.  The  Field  Engineer  shall  be  responsible  to  see  that  the  trees  are  replaced  as 
required  by  contractor  after  construction  is  completed. 
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REPORTING  PERIOD:  Prior  to  construction  for<x)ntract  compliance;  for  construction  tree  and 
vegetation  replacement,  quarterly  for  two  years,  yearly  for  three  years  after  the  initial  two  for  a  full 
five-year  period. 


IMPLEMENTING  AGENCY:  San  Francisco  Water  Department;  construction  contractor;  arborist. 
MONITORING  AGENCY:  San  Francisco  Department  of  City  Planning 
IMPLEMENTATION  ACTION: 

1.    Check  the  proposed  contract  documents  for  requirements  for  tree  replacement  after 
construction. 

STATUS  REPORT: 
DATE: 

SIGNATURE: 
COMMENTS: 


IMPLEMENTATION  ACTION: 

2.  Trees  replaced  after  construction  completed  in  accordance  with  Tree  Replacement  Plan. 
STATUS  REPORT: 

DATE: 

SIGNATURE: 
COMMENTS: 
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^  Wjiaiire  and  Biological  Resources 


MITIGATION  REPORTING  FORM 
PROJECT  TITLE:  Calaveras  Pipeline  Replacement  EIR 

IMPACT:  Additional  trees  which  do  not  occur  directly  within  the  project  area  would  be  adversely 
affected  if  grading,  filling  or  temporary  stockpiling  of  construction  materials  or  equipment  is 
undertaken  within  their  root  zone. 

MITIGATION  MEASURE  2:  Grade  changes  beneath  the  crown  of  mature  trees  would  be 
avoided  wherever  possible.  Terracing  and  retention  walls  around  trees  would  be  used  where 
possible  to  prevent  excavation  within  the  root  zone.  Root  loss  may  be  compensated  with  branch 
and  root  pruning,  fertilization,  and  more  frequent  watering.  Dry  wells  and  drainage  systems  would 
be  installed  around  mature  trees  if  more  than  a  few  inches  of  fill  must  be  placed  over  their  root 
zones.  Fill  material  would  be  the  same  or  of  a  coarser  texture  than  that  formerly  on  the  surface 
above  the  root  zone. 

Trees  near  the  construction  zone  would  also  be  protected  by  placing  sturdy  temporary  fences  at 
the  tree  driplines  to  prevent  inadvertent  operation  or  storage  of  construction  equipment  and 
materials  within  these  sensitive  zones.  A  professional  arborist  would  be  consulted  during 
development  of  the  grading  plan  for  specific  details  on  how  to  incorporate  these  techniques. 

IMPLEMENTATION  ACTION:  Mature  trees  in  close  proximity  to  construction  zone  should  be 
marked  for  avoidance.  Any  materials  found  within  root  zone  should  be  removed  as  soon  as 
possible. 

TIME  OF  IMPLEMENTATION:  During  construction,  resident  engineer  should  check  periodically 
during  visits  to  construction  sites. 

REPORTING  PERIOD:  Quarterly  until  construction  is  complete. 
IMPLEMENTING  AGENCY:  San  Francisco  Water  Department 
MONITORING  AGENCY:  San  Francisco  Department  of  City  Planning 
STATUS  REPORT: 


DATE: 

SIGNATURE: 
COMMENTS: 
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MITIGATION  REPORTING  FORM 


PROJECT  TITLE:  Calaveras  Pipeline  Replacement  EIR 

IMPACT:  Construction  under  creeks  and  in  floodplains  would  require  removal  of  riparian 
vegetation.  Construction  methods  have  not  been  specified;  therefore,  worst  case  scenarios  have 
been  assumed,  i.e.,  the  coffer-dam  method. 

MTTIGATION  MEASURE  3:  Operation  of  construction  equipment  would  be  restricted  to  the 
minimum  area  necessary.  The  five  creek  crossings  and  the  three  floodplain  reaches  would  be 
considered  sensitive  areas  where  construction  activities  would  be  constrained  within  a  corridor 
with  a  maximum  width  of  50  feet.  The  construction  contract  will  contain  specific  provisions 
regarding  the  allowable  construction  corridor  within  these  sensitive  areas  so  that  construction 
equipment  and  techniques  can  be  designed  to  work  within  these  constraints.  At  each  of  the  creek 
crossings  and  along  the  three  floodplain  reaches,  sturdy  barriers  would  be  placed  during 
construction  to  indicate  the  outside  perimeter  of  the  50-foot  wide  construction  area. 

IMPLEMENTATION  ACTION:  Resident  engineer  shall  restrict  contractor  and  construction 
equipment  to  designated  50-foot  corridor. 

TIME  OF  IMPLEMENTATION:  During  construction  period  in  creeks  and  floodplains. 
REPORTING  PERIOD:  Quarterly  during  construction  in  creeks  and  floodplains. 
IMPLEMENTATING  AGENCY:  San  Francisco  Water  Department 
MONirORING  AGENCY:  San  Francisco  Department  of  City  Planning 
STATUS  REPORT: 


DATE: 

SIGNATURE: 
COMMENTS: 


MITIGATION  MEASURE  4:  Disturbed  riparian  corridor  would  be  revegetated  after  construction 
with  a  five-year  maintenance  and  monitoring  program,  and  supplemental  planting  as  necessary. 

The  new  and  abandoned  creek  crossings  and  the  floodplain  reaches,  as  indicated  in  Figure  17  (page 
93),  would  be  revegetated  with  riparian  vegetation  after  construction.  The  new  vegetation  would 
consist  of  local  native  riparian  trees  such  as  willow,  white  alder,  big  leaf  maple,  blue  elderberry, 
California  buckeye,  California  bay,  Fremont  cottonwood  and  western  sycamore.  Three  times  as 
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Wildlife  and  Biological  Resources 


many  replacement  trees  would  be  planted  as  riparian  trees  removed,  and  the  minimum  size  planted 
would  be  one-gallon  nursery  size.  Protective  exclosures  would  be  used  to  prevent  grazing  of  youne 
replacement  trees. 

Understory  species  would  include  California  blackberry,  honeysuckle,  coyote  bush,  horsetail,  cattail, 
clotbur,  ferns,  sedges,  and  grasses.  Understory  plantings  would  provide  a  minimum  of  25%'ground 
coverage  within  the  revegetation  area.  Cuttings  and  understory  shrubs  could  be  removed  from  the 
construction  area  before  grading  and  replanted  in  the  mitigation  area  as  an  alternative  to  nursery- 
raised  plants.  ' 

The  spacing  and  distribution  of  the  new  plantings  would  be  irregular  and  random,  not  hnear  or 
geometric,  to  produce  a  natural-appearing  plant  community.  Whenever  possible,  plantings  would 
occur  during  the  months  of  October.  November  and  December  to  allow  root  establishment  during 
the  fall,  a  period  of  relative  dormancy  and  low  transpiration  for  plants.  Watering  would  be 
provided  as  necessary,  probably  with  a  drip  irrigation  system,  although  regular  overhead  spraying 
and  hose-soaking  methods  could  also  be  used  taking  advantage  of  water  truck  access  via  the 
pipeline  alignment.  A  five-year  monitoring  program  with  annual  reports  would  be  established  for 
these  riparian  areas  as  described  for  the  upland  tree  replacement  program  described  above.  Eighty 
percent  of  the  riparian  trees  should  survive  the  five-year  monitoring  period.  Coverage  of 
understory  vegetation  during  the  five-year  monitoring  period  should  be  sufficient  to  prevent  large- 
scale  erosion  during  winter  rainstorms.  Supplemental  planting  of  riparian  trees  and  understory 
plants  would  be  undertaken  as  necessary  to  meet  these  specified  goals  of  plant  survival. 

IMPLEMENTATION  ACTION:  As  detailed  in  the  EIR  and  Appendix  A  (The  Tree  and 
Vegetation  Program)  and  as  provided  by  the  Department  of  Fish  and  Game  Streambed  Alteration 
Agreement  per  Section  1601  -  1603  of  the  California  Fish  and  Game  Code,  the  revegetation 
requirements  will  be  incorporated  into  contract  documents.  The  Project  Engineer  and  Contractor 
shall  set  program. 

TIME  OF  IMPLEMENTATION:  During  and  after  construction;  the  Resident  Engineer  shall 
review  compliance  each  month  during  construction  and  every  six  months  after  construction  is 
completed. 

REPORTING  PERIOD:  Monthly  during  construction;  every  six  months  after  construction  for  full 
five-year  period. 

IMPLEMENTING  AGENCY:  San  Francisco  Water  Department 
MONITORING  AGENCY:  San  Francisco  Department  of  City  Planning 
STATUS  REPORT: 


DATE: 


SIGNATURE: 
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COMMENTS; 
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MITIGATION  REPORTING  FORM 


PROJECT  TITLE:  Calaveras  Pipeline  Replacement  EIR 

IMPACT:  Possible  grazing  of  cattle  would  disturb  revegetation  efforts  along  the  Calaveras  Creek 
riparian  corridor. 

MITIGATION  MEASURE  5:  Permanent  fencing  would  be  established  around  the  confluence  of 
Alameda  and  Calaveras  Creeks  and  would  continue  along  the  Calaveras  Creek  riparian  corridor 
upstream  to  the  tunnel.  This  fencing  would  be  designed  to  exclude  cattle  from  grazing  on  the  new 
vegetation  during  its  initial  period  of  establishment  and  from  disturbing  the  existing  and  revegetated 
riparian  corridor  as  it  matures. 

IMPLEMENTATION  ACTION:  Ensure  incorporation,  within  the  prime  contract  and  all  pertinent 
subcontracts,  of  a  requirement  to  fence  replacement  vegetation  during  the  five  year  maintenance 
period  per  standard  specification  of  the  Bureau  of  Engineering,  Section  1007  et.  seq.  The  project 
sponsor  shall  review  contract  compliance  and  report  monthly  to  the  Office  of  Environmental 
Review  (OER)  during  construction  and  annually  thereafter.  Specifications  of  the  Department  of 
Fish  and  Game  Slreambed  Alteration  Agreement  would  supersede  this  action  if  more  stringent. 

TIME  OF  IMPLEMENTATION:  The  Project  Engineer  shall  check  contract  specifications  for 
revegetation  fencing  requirements  before  ihcy  are  released  for  bid.  During  and  after  construction, 
water  Department  staff  shall  check  fencing  every  six  months  until  vegetation  is  reestablished  or 
five-year  program  is  complete. 

REPORTING  PERIOD:  Contract  shall  be  revised  once;  conditions  of  fencing  shall  be  reported 
every  six  months. 

IMPLEMENTING  AGENCY:  San  Francisco  Water  Department 
MONITORING  AGENCY:  San  Francisco  Department  of  City  Planning 
STATUS  REPORT: 


DATE: 

SIGNATURE: 
COMMENTS: 
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MITIGATION  REPORTING  FORM 


PROJECT  TTTLE:  Calaveras  Pipeline  Replacement  EIR 

IMPACT:  The  presence  of  the  red-legged  frog  and  the  foothill  yellow-legged  frog  has  not  been 
determined  in  the  project  site.  If  either  of  these  frogs  are  found  in  the  project  site,  impacts  may 
be  significant. 

MITIGATION  MEASURE  6:  Coordination  would  be  made  with  other  programs  in  the  watershed 
to  control  feral  pig  damage.  All  efforts  proposed  herein  to  protect  and  replace  riparian  areas  of 
Calaveras  Creek  will  also  protect  and  replace  habitat  for  Foothill  Yellow-legged  Frog  and  Red- 
legged  Frog  if  they  are  present  within  the  project  area. 

IMPLEMENTATION  ACTION:  Prior  to  initiation  of  grading  or  other  preliminary  construction 
activity,  demonstrate  incorporation  of  any  necessary  protective  measures  as  conditions  of  the 
Streambed  Alteration  Agreement;  monitor  for  Agreement  compliance  as  specified  by  the 
Responsible  Agency.  See  also  Mitigation  Measure  8. 

TIME  OF  IMPLEMENTATION:  The  project  engineers  shall  check  contract  specification  for 
grading  procedures  before  specifications  are  released  for  bid. 

REPORTING  PERIOD:  One  time  prior  to  bid  release. 

IMPLEMENTING  AGENCY:  San  Francisco  Water  Department 

MONITORING  AGENCY:  San  Francisco  Department  of  City  Planning 

STATUS  REPORT: 


DATE: 

SIGNATURE: 
COMMENTS: 
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MITIGATION  REPORTING  FORM 


PROJECT  TITLE:  Calaveras  Pipeline  Replacement  EIR 

IMPACT:  Construction  under  creeks  and  in  floodplains  would  require  removal  of  riparian 
vegetation. 

MITIGATION  MEASURE  7:  In  coordination  with  the  mitigation  measures  on  revegetation 
described  above,  spawning  habitat  for  rainbow  trout  would  be  created  with  log  weirs  and  spawning 
gravel.  The  CDFG  would  be  consulted  for  appropriate  locations  based  on  stream  flow  and 
streamside  vegetation,  and  for  appropriate  design. 

All  construction  within  creek  channels  would  be  conducted  during  the  April  to  October  dry  season. 

IMPLEMENTATION  ACTIONS:  Provide  evidence  in  prime  contract  that  all  creek  construction 
to  be  performed  between  April  and  October  construct  spawning  habitat. 

TIME  OF  IMPLEMENTATION:  Prior  to  construction  for  providing  contract.  During 
construction  period  for  habitats. 

REPORTING  PERIOD:  After  completion  of  habitat  construction. 

IMPLEMENTING  AGENCY:  San  Francisco  Water  Department,  with  assistance  from  California 
Department  of  Fish  and  Game. 

MONITORING  AGENCY:  San  Francisco  Department  of  City  Planning 
STATUS  REPORT: 


DATE: 

SIGNATURE: 
COMMENTS: 
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wiiuiiic  anu  nioiogicai  Kcsources 


MITIGATION  REPORTING  FORM 


PROJECT  TITLE:  Calaveras  Pipeline  Replacement  EIR 

IMPACT:  Construction  under  creeks  and  in  floodplains  would  require  removal  of  riparian 
vegetation. 

MITIGATION  MEASURE  8:  Minimizing  the  removal  of  riparian  vegetation  would  likewise 
prevent  erosion  of  creekbanks  and  protect  water  quality  in  the  creeks. 

Creek  crossings  by  construction  vehicles  will  be  kept  to  a  minimum  and  necessary  crossings  will 
be  made  at  right  angles  to  the  creek  bed  to  reduce  damage  to  streambed  vegetation  and  areas 
where  pooling  water  is  present. 

All  stream  flow  will  be  collected  above  any  stream  crossing  and  piped  continuously  through  any 
stream  crossing  or  construction  area. 

To  protect  water  quality,  all  disruptions  in  or  near  the  creek  bed  should  be  stabilized  as  soon  as 
possible  and  hay  bales  or  geotextile  filters  should  be  used  to  prevent  siltation  into  the  creek. 

IMPLEMENTATION  ACTIONS:  Resident  engineer  shall  require  all  listed  measures  to  be 
implemented  by  contractor. 

TIME  OF  IMPLEMENTATION:  During  construction. 
REPORTING  PERIOD:  Monthly  during  construction. 
IMPLEMENTING  AGENCY:  San  Francisco  Water  Department. 
MONITORING  AGENCY:  San  Francisco  Department  of  City  Planning 
STATUS  REPORT: 


DATE: 

SIGNATURE: 
COMMENTS: 
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MITIGATION  REPORTING  FORM 

PROJECT  TITLE:  Calaveras  Pipeline  Replacement  EIR 

IMPACT:  Construction  noise  would  effect  golden  eagle  and  prairie  falcon  nestings  above 
Calaveras  Creek. 

MITIGATION  MEASURE  9:  If  blasting  of  bedrock  must  take  place  during  an  active  nesting 
period  (January  to  September)  for  golden  eagle  and  prairie  falcon,  then  drill-and-load  blasting 
would  be  used  in  order  to  reduce  noise  levels  as  much  as  possible. 

IMPLEMENTATION  ACTION;  Provide  evidence  of  a  prime  contract  (and  all  pertinent 
subcontracts)  that  limits  blasting  during  August  through  December  and  requires  drill  and  load 
blasting  in  the  vicinity  of  nesting  raptors  above  Calaveras  Creek. 

TIME  OF  IMPLEMENTATION:  Prior  to  construction  and  during  construction  phase. 
REPORTING  PERIOD:  Quarterly  during  construction. 

IMPLEMENTING  AGENCY:  San  Francisco  Water  Department  / 
MONITORING  AGENCY:  San  Francisco  Department  of  City  Planning 
STATUS  REPORT: 


DATE: 

SIGNATURE: 
COMMENTS: 
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MITIGATION  REPORTING  FORM 


PROJECT  TITLE:  Calaveras  Pipeline  Replacement  EIR 

IMPACT:  Several  pine  trees  and  landscape  shrubbery  would  be  removed  from  an  area  of  6,(XX) 
square  feet  to  place  the  new  pumping  station. 

MTTIGATION  MEASURE  10:  Landscape  vegetation  between  the  pump  station  and  Calaveras 
Road  would  be  replaced  once  construction  at  the  pump  station  is  completed. 

IMPLEMENTATION  ACTION:  Provide  evidence  of  a  prime  contract  (and  all  pertinent 
subcontracts)  that  specifies  landscape  revegetation  per  Standard  Specifications  of  the  Bureau  of 
Engineering.  Section  1007  et.  seq.  Mature  tree  replacement  would  be  at  ten-to-one  ratio  with  five- 
year  monitoring  provisions  and  50%  survival  rate  per  the  Vegetation  and  Tree  Replacement  Plan 
attachment.  Mature  tree  replacement  would  be  at  ten-to-one  ratio  with  five-year  monitoring 
provisions  per  Vegetation  and  Tree  Replacement  Plan  attachment. 

TIME  OF  IMPLEMENTATION:  For  contract  specification  prior  to  bid,  for  landscaping  during 
construction  phase  and  after  construction  completed. 

REPORTING  PERIOD:  Quarterly  for  two  years. 

IMPLEMENTING  AGENCY:  San  Francisco  Water  Department 

MONITORING  AGENCY:  San  Francisco  Department  of  City  Planning 

STATUS  REPORT: 


DATE: 

SIGNATURE: 
COMMENTS: 
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MITIGATION  REPORTING  FORM 


PROJECT  TITLE:  Calaveras  Pipeline  Replacement  EIR 

IMPACT:  Present  field  tests  suggest  that  the  greatest  quantity  of  subsurface  cultural  resources  at 
CA-AIa-428/H  may  be  located  in  the  vicinity  of  the  East  Bay  Regional  Park  District's  headquarters 
building  and  barn.  The  proposed  alignment  lies  400  to  500  feet  to  the  south  and  southwest  of  this 
location. 

MIT  IGATION  MEASURE  1 1 :  The  archaeologist  would  supervise  a  program  of  on-site  monitoring 
for  the  portion  of  the  proposed  project  within  a  1,000-foot  radius  of  CA-A]a-428/H.  The 
archaeologist  would  record  observations  in  a  permanent  log.  Should  cultural  resources  of  potential 
significance  be  found,  the  archaeologist  would  assess  the  potential  significance  of  the  find,  and 
immediately  report  to  the  ERO.  Construction  excavation  activities  within  100  feet  of  the  area  of 
archaeological  concern  would  cease.  The  EBRPD  would  be  notified  by  the  OER  in  a  timely 
manner.  The  ERO  would  recommend  specific  mitigation  measures,  if  warranted.  At  the  completion 
of  the  archaeological  monitoring  program,  the  archaeologist  would  prepare  six  copies  of  a  written 
report  to  be  submitted  first  and  directly  to  the  ERO.  The  ERO  would  distribute  individual  copies 
of  the  monitoring  report  in  a  timely  manner  to  the  project  sponsor  and  to  the  EBRPD. 

The  archaeologist  would  make  recommendations  to  the  ERO  for  final  disposition  of  any  cultural 
materials  recovered  by  the  archaeological  mitigation  program.  Any  cultural  materials  determined 
by  the  ERO  to  be  potentially  significant  would  be  placed  in  an  appropriate  curatorial  repository. 
The  ERO  may  require  in  the  case  of  human  burial-related  cultural  materials  that  another  type  of 
disposition  of  such  material  is  warranted. 

In  the  event  that  any  human  remains  are  encountered  within  the  project  area  during  construction, 
California  law  stipulates  that  the  Medical  Examiner's  Office  be  immediately  notified  and  given  an 
opportunity  to  examine  and  evaluate  the  findings.  In  addition,  the  archaeologist  consultant  would 
confer  with  the  Native  American  Heritage  Commission  to  determine  the  proper  course  of  action 
regarding  contacts  with  representatives  of  the  Native  American  community. 

Copies  of  the  draft  reports  prepared  according  to  these  mitigation  measures  would  be  sent  first  and 
directly  to  the  ERO.  The  ERO  would  send  copies  of  such  reports  in  a  timely  manner  to  the 
EBRPD  and  project  sponsor.  Following  approval  of  the  report  by  the  ERO.  a  final  report  is  to 
be  sent  to  the  EBRPD,  project  sponsor  and  the  California  Archaeological  Site  Survey  Office  at 
California  State  University,  Sonoma,  the  EBRPD  and  project  sponsor.  The  Office  of 
Environmental  Review  shall  receive  and  retain  three  copies  of  the  final  report  above  and  beyond 
the  number  of  reports  otherwise  to  be  distributed. 

IMPLEMENTATION  ACTION:  Provide  evidence  of  a  prime  contract  (and  all  pertinent 
subcontracts)  that  specifies  appointment  of  an  approved  archaeologist  and  provisions  for  work 
stoppage  and  notification  of  appropriate  authorities  in  the  event  of  discovery  of  cultural\historicaI 
remains  as  described. 

The  project  archaeologist  would  meet  with  and  instruct  the  project  engineer  as  to  the 
characteristics  of  potential  surface  and  subsurface  cultural  resources  and  the  procedures  to  be 
followed  if  encountered.  The  project  archaeologist  would  be  required  to  keep  a  permanent  log 
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of  all  communications  and  observations,  and  this  log  would  be  submitted  to  the  ERO  once  a 
month. 

TIME  OF  IMPLEMENTATION:  Archaeologist  should  be  contracted  with  prior  to  construction. 
Archaeologist  shall  be  on-site  during  construction  in  park. 

REPORTING  PERIOD:  Monthly  during  construction. 

IMPLEMENTING  AGENCY:  San  Francisco  Water  Department 

MONITORING  AGENCY:  San  Francisco  Department  of  City  Planning 

STATUS  REPORT: 

DATE: 

SIGNATURE: 
COMMENTS: 
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MITIGATION  REPORTING  FORM 

PROJECT  TITLE:  Calaveras  Pipeline  Replacement  EIR 

IMPACT:  Recent  subsurface  reconnaissance  has  identified  a  bedrock  milling  station  in  the  vicinity 
of  the  proposed  pipeline  alignment,  approximately  one-half  mile  east  of  the  East  Bay  Regional  Park 
District  headquarters  building.  Preliminary  investigation  suggests  that  the  bedrock  mortar  feature 
is  not  associated  with  subsurface  cultural  deposits,  but  no  testing  has  been  done  to  confirm  this. 
The  additional  bedrock  milling  station  should  not  be  adversely  affected  during  the  construction 
because  of  its  distance  from  the  project  site. 

MITIGATION  MEASURE  12:  The  project  archaeologist  would  instruct  the  project  engineer  of 
the  characteristics  of  those  subsurface  cultural  resources  that  may  be  encountered  during  project 
excavation/construction  and  the  procedures  to  be  followed  if  such  resources  are  encountered.  The 
project  archaeologist  would  maintain  a  reduced  monitoring  program  of  telephone  contacts  and/or 
periodic  site  visits.  The  project  archaeologist  would  record  a  permanent  log  of  all 
telephone/personal  contacts  and  observations  which  would  be  submitted  to  the  ERO  on  a  monthly 
basis. 

Should  cultural  resources  of  potential  significance  be  found,  the  archaeologist  would  assess  the 
potential  significance  of  the  find,  and  immediately  report  to  the  ERO.  Construction  excavation 
activities  within  100  feet  of  the  area  of  archaeological  concern  would  cease.  The  EBRPD  would 
be  notified  by  the  OER  in  a  timely  manner.  The  ERO  would  recommend  specific  mitigation 
measures,  if  warranted.  At  the  completion  of  the  archaeological  monitoring  program,  the 
archaeologist  would  prepare  six  copies  of  a  written  report  to  be  submitted  first  and  directly  to  the 
ERO.  The  ERO  would  distribute  individual  copies  of  the  monitoring  report  in  a  timely  manner 
to  the  project  sponsor  and  to  the  EBRPD. 

The  archaeologist  would  make  recommendations  to  the  ERO  for  final  disposition  of  any  cultural 
materials  recovered  by  the  archaeological  mitigation  program.  Any  cultural  materials  determined 
by  the  ERO  to  be  potentially  significant  would  be  placed  in  an  appropriate  curatorial  repository. 
The  ERO  may  require  in  the  case  of  human  burial-related  cultural  materials  that  another  type  of 
disposition  of  such  material  is  warranted. 

In  the  event  that  human  remains  are  encountered  the  same  procedures  as  described  above  would 
be  followed. 

Copies  of  the  draft  reports  prepared  according  to  these  mitigation  measures  would  be  sent  first  and 
directly  to  the  ERO.  The  ERO  would  send  copies  of  such  reports  in  a  timely  manner  to  the 
EBRPD  and  project  sponsor.  Following  approval  of  the  report  by  the  ERO,  a  final  report  is  to 
be  sent  to  the  EBRPD,  project  sponsor  and  the  California  Archaeological  Site  Survey  Office  at 
California  State  University,  Sonoma,  the  EBRPD  and  project  sponsor.  The  Office  of 
Environmental  Review  shall  receive  and  retain  three  copies  of  the  final  report  above  and  beyond 
the  number  of  reports  otherwise  to  be  distributed. 

IMPLEMENTATION  ACTION:  See  previous  Action  for  Mitigation  Measure  11. 
TIME  OF  IMPLEMENTATION:  Archaeologist  on-call  during  construction  phase. 
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REPORTING  PERIOD:   Monthly  during  construction. 
IMPLEMENTING  AGENCY:  San  Francisco  Water  Department 
MONITORING  AGENCY:  San  Francisco  Department  of  City  Planning 
STATUS  REPORT: 

DATE: 

SIGNATURE: 
COMMENTS: 
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MITIGATION  REPORTING  FORM 
PROJECT  TITLE:  Calaveras  Pipeline  Replacement  EIR 

IMPACT:  There  is  a  potential  for  damage  to  the  pipeline  caused  by  failure  of  a  slope  crossed 
by  the  alignment,  and  the  potential  for  pipeline  rupture  or  damage  if  alluvial  sediments  at  the 
stream  crossings  liquified  as  a  result  of  an  earthquake.  The  pipeline  is  also  in  danger  of  rupture 
from  movement  of  the  Calaveras  Fault:  Rupture  of  the  pipeline  caused  by  fault  activity  could 
result  in  local  flooding  and  erosion. 

MITIGATION  MEASURE  13:  Trench  excavations  at  the  stream  crossings  would  be  shored  or 
benched  to  protect  workers.  This  would  completely  mitigate  the  potential  for  worker  death  or 
injury.  Because  of  the  proximity  of  the  alignment  to  several  landslides  and  potentially  unstable 
slopes,  these  features  would  be  evaluated  by  a  California  Certified  Engineering  Geologist  or 
California  Licensed  Civil  Engineer  as  part  of  the  geotechnical  investigation  for  the  project  and  their 
conclusions  and  recommendations  of  the  geotechnical  investigation  would  be  incorporated  into  the 
design  of  the  replacement  pipeline. 

The  potential  for  fault  rupture  would  be  evaluated  as  a  part  of  the  geotechnical  investigation,  as 
described  above,  and  the  conclusions  and  recommendations  of  that  investigation  would  be 
incorporated  into  the  final  design  of  the  replacement  pipeline.  The  degree  to  which  earthquake- 
related  impacts  could  be  mitigated  would  be  evaluated  at  that  time.  At  a  minimum,  in  order  to 
accommodate  deflections  induced  by  fault  rupture,  the  pipeline  should  be  buried  in  a  low-shear- 
strength  backfill  and  would  cross  the  fault  at  approximately  a  90-degree  angle. 

IMPLEMENTATION  ACTION:  Submission  of  a  Memorandum  to  OER  by  UEB  attesting  to 
adequacy  of  seismic  design,  signed  by  a  suitably  licensed  professional. 

TIME  OF  IMPLEMENTATION:  Prior  to  start  of  construction. 

REPORTING  PERIOD:  Once  upon  completion  of  action. 

IMPLEMENTING  AGENCY:  San  Francisco  Water  Department 

MONITORING  AGENCY:  San  Francisco  Department  of  City  Planning 

STATUS  REPORT: 


DATE: 

SIGNATURE: 
COMMENTS: 
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MITIGATION  REPORTING  FORM 


PROJECT  TITLE:  Calaveras  Pipeline  Replacement  EIR 

IMPACT:  Earthquake -induced  liquefaction  of  soils,  supporting  any  structure  with  a  net  bearing 
load  could  result  in  a  loss  of  shear  strength  in  the  liquefied  soils,  and  a  loss  of  support  for  the 
structure.  Slopes  exposed  during  construction  could  be  subject  to  erosion. 

MITIGATIGN  MEASURE  14:  The  potential  for  liquefaction  and  lateral  spreading  would  be 
evaluated  as  part  of  the  geotechnical  investigation,  as  described  above,  and  the  conclusions  and 
recommendations  of  that  investigation  would  be  incorporated  into  the  design  of  the  replacement 
pipeline.  Foundation  design  alternatives  in  areas  where  liquefiable  soils  are  present  typically  include 
foundation/tension  piles  extending  below  the  liquefiable  zone.  Soil  densification  techniques  such 
as  vibro-repiacement,  vibro-compaction,  or  dynamic  consolidation  are  also  common.  Properly 
implemented,  the  mitigation  measures  for  soil  liquefaction  would  completely  mitigate  the  impact. 

IMPLEMENTATION  ACTION:  Submission  of  a  Memorandum  to  OER  by  UEB  attesting  to 
adequacy  of  seismic  design,  signed  by  a  suitably  licensed  professional. 

TIME  OF  IMPLEMENTATION:  Prior  lo  start  of  construction. 

REPORTING  PERIOD:  Once  after  design  documents  are  completed. 

IMPLEMENTING  AGENCY:  San  Francisco  Water  Department 

MONITORING  AGENCY:  San  Francisco  Department  of  City  Planning 

STATUS  REPORT: 


DATE: 

SIGNATURE: 
COMMENTS: 
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MITIGATION  REPORTING  FORM 


PROJECT  TITLE:  Calaveras  Pipeline  Replacement  EIR 

IMPACT:  Removal  of  the  stream  bank  vegetation  (X)uld  expose  them  to  increased  erosion. 
MITIGATION  MEASURE  15: 

o  Grading  of  steep  slopes  would  be  kept  to  the  minimum  necessary,  in  order  to  facilitate 
restoration  of  contours  and  revegetation  efforts.  On  slopes  steeper  than  1.5:1  the  right-of- 
way  grading  would  be  limited  to  a  20-  to  30-foot  width  wherever  possible.  In  addition, 
restoration  of  the  original  contour  on  these  slopes  is  often  impractical  because  the  steepness 
of  the  slope  precludes  compacting  of  soil  back  into  the  slope.  Therefore,  contouring  the  right- 
of-way  to  the  existing  slope  after  the  trench  has  been  backfilled  would  be  considered. 

o  To  limit  the  amount  of  grading  of  cross  slopes  needed  to  create  sufficient  work  area  along  the 
right-of-way,  the  work  area  would  consist  of  a  cut  and  fill  pad  with  the  trench  excavated  in 
firm  soil  or  bedrock  uphill  of  the  daylight  line  in  the  cut.  The  height  of  the  cut  would  be 
limited  to  25  feet  so  that  permanent,  paved  benches  would  not  have  to  be  constructed  when 
the  slope  is  restored  to  is  original  contour. 

o  Steep  slopes  entering  and  exiting  the  active  stream  channel  would  be  laid  back  to  a  gradient 
of  2:1  before  excavation  of  the  trench.  A  key  at  the  toe  of  the  slope  would  be  provided  to 
prepare  the  area  for  backfilling.  Slope  backfill  would  be  placed  at  90%  relative  compaction. 
The  final  slope  inclination  would  be  no  steeper  than  1.5:1  to  allow  for  revegetation.  The 
adjacent  natural  slopes  would  be  sculpted  to  the  fill  slope  and  replanted. 

o  Erosion  control  would  be  implemented  on  all  disturbed  areas  during  and  immediately  following 
completion  of  pipeline  construction.  Primary  erosion  control  measures  include  revegetation 
and  diversion  of  water  away  from  graded  areas  using  cross  ditches  (water  bars),  berms,  benches 
and  other  slope  erosion  and  runoff  controls.  If  surface  erosion  control  measures  fail,  then 
backfill  compaction  and  trench  plugs  would  provide  a  secondary  defense  to  limit  gullying  and/or 
piping  as  water  moves  down  the  ditch. 

o  In  steeply  sloping  terrain,  primary  surface  erosion  control  would  be  provided  by  cross  ditches 
placed  at  25  foot  (vertical  distance)  intervals  on  slopes  greater  than  3:1.  The  cross  ditches 
would  be  constructed  as  a  minimum  one-foot  deep  ditch  excavated  into  backfill  or  undisturbed 
native  materials,  with  a  minimum  one-foot  wide  and  6-inch  high  berm  placed  on  the  downslope 
side  of  the  ditch.  The  cross  ditch  would  extend  across  the  entire  disturbed  portion  of  the 
right-of-way  at  a  typical  grade  of  two  to  six  percent.  The  ends  of  the  cross  ditch  would  extend 
into  undisturbed  native  materials.  Additional  erosion  control  measures,  including  graded 
structures  such  as  soil  or  rock  dikes,  berms,  and  contour  ditches  may  be  needed  as  applicable 
to  the  steepness  of  the  site.  On  slopes  greater  than  1.5:1,  many  erosion  control  structures 
would  prove  inadequate  unless  specially  designed.  Designs  for  these  slopes  may  include  brow 
ditches,  benches,  or  contouring  of  the  slope  to  divert  water  away  from  the  trench. 

o  Ditch  plugs  or  trench  dams  would  be  used  to  reduce  erosion  within  the  pipeline  trench  on 
steep  pipeline  slopes. 
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The  installation  of  trench  plugs  supplements  efforts  to  reduce  channeling  of  runoff  through 
the  trench  and  stabilize  the  backfill  against  erosional  forces.  Trench  plugs  are  designed  to 
interrupt  and  redirect  the  flow  of  concentrated  surface  runoff  and  of  water  percolating  through 
the  trench;  they  are  not  designed  to  act  as  a  buttress  against  the  downslopc  movement  of  soil. 
Therefore,  while  the  trench  plugs  would  extend  the  full  depth  of  the  trench  and  the  base  and 
walls  of  the  trench  would  be  free  of  loose  soil  during  installation  to  prevent  piping  beneath 
or  around  the  plug,  the  trench  plugs  would  not  need  to  be  keyed  into  the  bottom  or  wall  of 
the  trench.  Trench  plugs  would  be  constructed  of  fine-grained  soil-filled  bags,  polyurethane 
foam,  bentonite,  sacked  concrete  or  other  local  source  material. 

If  the  trench  plugs  are  constructed  of  sacked  concrete  or  soil  filled  bags,  the  sacks  would  be 
overlapped  to  increase  the  stability  of  the  structure  during  construction,  the  trench  plugs  would 
be  spaced  at  a  25-  to  30-foot  difference  in  elevation,  with  the  first  plug  placed  approximately 
15  feet  up  from  the  toe  of  the  slope. 

o  Compaction  would  also  be  used  to  reduce  the  potential  for  erosion  of  the  trench  backfill. 
Compaction  standards  would  be  dependent  on  the  slope  inclination.  These  criteria  would  be 
developed  during  the  geotechnical  investigating  described  above  and  would  be  incorporated 
into  the  design  of  the  replacement  pipeline. 

IMPLEMENTATION  ACTION:  Ensure  incorporation,  within  the  prime  contract  and  all  pertinent 
subcontracts,  of  three-to-one  replacement  of  damaged  or  destroyed  trees  and  vegetation  and 
subsequent  five-year  maintenance  period  per  standard  specification  of  the  Bureau  of  Engineering, 
Section  1007  et.  seq.  The  Department  of  City  Planning  shall  review  contract  for  compliance. 

TIME  OF  IMPLEMENTATION:  Contract  review  prior  to  start  of  construction.  Other  monitoring 
action  during  construction. 

REPORTING  PERIOD:  For  contract,  once  prior  to  construction.  Quarterly  during  construction 
for  other  monitoring  activities. 

IMPLEMENTING  AGENCY:  San  Francisco  Water  Department 
MONITORING  AGENCY:  San  Francisco  Department  of  City  Planning 
STATUS  REPORT: 


DATE: 

SIGNATURE: 
COMMENTS: 
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MITIGATION  MEASURE  16:  An  erosion  and  sediment  transport  control  plan  based  on  data 
obtained  during  the  geotechnical  investigation  would  be  included  in  the  plans  and  specifications  for 
the  pipeline  replacement  project.  The  erosion  control  plan  would  be  reviewed  by  the  California 
Department  of  Fish  and  Game;  it  would  be  designed  to  mitigate  erosion  of  stream  banks  to  a  less- 
than-significant  level. 

IMPLEMENTATION  ACTION:  Ensure  incorporation,  within  the  prime  contract  and  all  pertinent 
subcontracts,  of  three-to-one  replacement  of  damaged  or  destroyed  trees  and  vegetation  and 
subsequent  five-year  maintenance  period  per  standard  specification  of  the  Bureau  of  Engineering, 
Section  1007  et.  seq.  The  Department  of  City  Planning  shall  review  contract  for  compliance. 

TIME  OF  IMPLEMENTATION:  Contract  review  prior  to  start  of  construction.  Other  monitoring 
action  during  construction. 

REPORTING  PERIOD:  For  contract,  once  prior  to  construction.  Quarterly  during  construction 
for  other  monitoring  activities. 

IMPLEMENTING  AGENCY:  San  Francisco  Water  Department 
MONITORING  AGENCY:  San  Francisco  Department  of  City  Planning 
STATUS  REPORT: 


DATE: 

SIGNATURE: 
COMMENTS: 
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MITIGATION  REPORTING  FORM 


PROJECT  TITLE:  Calaveras  Pipeline  Replacement  EIR 

IMPACT:  The  visual  character  of  stream  crossings  would  be  disturbed  by  project  construction  and 
by  demolition  of  existing  trestle  crossings. 

MITIGATION  MEASURE  17:  In  addition,  mitigation  measures  proposed  as  part  of  the  project 
include  replacement  of  disturbed  low  shrubs  and  grassland  in  the  corridor  using  native  materials 
to  achieve  a  natural  effect.  Stream  crossings  would  be  restored  to  a  natural  state  immediately 
following  construction.  Naturalistic  streambanks  would  result  from  construction  of  the  underground 
pipeline. 

IMPLEMENTATION  ACTION:  Per  direction  of  the  Department  of  Fish  and  Game.  Per 
direction  of  the  Vegetation  and  Tree  Replacement  Plan  (Appendix  A). 

TIME  OF  IMPLEMENTATION:  Upon  completion  of  construction  and  for  five-year  period 
thereafter. 

REPORTING  PERIOD:  Quarterly  for  two  years,  every  six  months  for  three  years  after  initial  two 
years. 

IMPLEMENTING  AGENCY:  San  Francisco  Water  Department 
MONITORING  AGENCY:   San  Francisco  Department  of  City  Planning 
STATUS  REPORT: 


DATE: 

SIGNATURE: 
COMMENTS: 
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MITIGATION  REPORTING  FORM 


PROJECT  TITLE:  Calaveras  Pipeline  Replacement  EIR 

IMPACT;  The  visual  clutter  and  activity  of  construction  storage  and  staging  would  result  in  short- 
term  view  impacts  from  area  roads  and  hiking  trails  in  Sunol  Regional  Park.  The  project  corridor 
is  designated  in  the  Alameda  County  General  Plan  as  a  Scenic  Corridor. 

MITIGATION  MEASURE  18:  In  addition,  storage  areas  would  be  limited  in  size  and  screened 
from  view  by  temporary  fencing.  Construction  staging  areas  would  be  kept  within  the  limits  of  the 
project  construction  corridor.  Staging  areas  would  be  restored  to  their  pre -cons  tract  ion  appear- 
ance upon  completion  of  construction  in  that  area. 

IMPLEMENTATION  ACTION:  Provide  evidence  of  a  prime  contract  (and  all  pertinent 
subcontracts)  that  specifies  -  on  a  precise  topographic  map  for  use  by  all  contractors  -  the  location 
and  limit  of  proposed  staging  and  storage  areas. 

Provide  evidence  that  the  prime  contract  (and  all  pertinent  subcontracts)  specifies  landscape 
revegetation  per  Standard  Specifications  of  the  Bureau  of  Engineering  (Section  1007  et.  seq.). 

TIME  OF  IMPLEMENTATION:  Prior  to  and  during  construction. 

REPORTING  PERIOD:  Once  prior  to  construction  for  contracts  and  others  quarterly  during 
construction. 

IMPLEMENTING  AGENCY:  San  Francisco  Water  Department 
MONITORING  AGENCY:  San  Francisco  Department  of  City  Planning 
STATUS  REPORT: 


DATE: 

SIGNATURE: 
COMMENTS: 
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MITIGATION  REPORTING  FORM 


PROJECT  TITLE:  Calaveras  Pipeline  Replacement  EIR 

IMPACT:  Transformers  and  swilchgcar  associated  with  the  new  proposed  21-kV  line  may  be 
visible  from  Calaveras  Road. 

MITIGATION  MEASURE  19:  Transformers  and  switchgear  associated  with  the  proposed  21- 
kV  line  would  be  screened  from  view  by  metal  cabinets  and  either  wood  slat  fencing  or  chain- 
linkAvood  slat  combinations.  Landscaping  would  be  used  to  screen  the  equipment  from  Calaveras 
Road,  as  per  principles  of  the  Scenic  Routes  Element  of  the  Alameda  County  General  Plan. 

IMPLEMENTATION  ACTION:  Provide  evidence  that  the  prime  contract  (and  all  pertinent 
subcontracts)  specifies  erection  of  designated  screening  structures  associated  with  proposed 
transformers  and  switchgears. 

Provide  evidence  that  the  prime  contract  (and  all  pertinent  subcontracts)  specifies  transformer- 
yard  landscape  revegetation  per  Standard  Specifications  of  the  Bureau  of  Engineering  (Section  1007 
et.  seq.). 

TIME  OF  IMPLEMENTATION:  Contract  specification  checked  prior  to  being  let  out  to  bid. 
Action  monitored  during  construction. 

REPORTING  PERIOD:  Quarterly  during  construction. 

IMPLEMENTING  AGENCY:  San  Francisco  Water  Department 

MONITORING  AGENCY:  San  Francisco  Department  of  City  Planning 

STATUS  REPORT: 


DATE: 

SIGNATURE: 
COMMENTS: 
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MITIGATION  REPORTING  FORM 
PROJECT  TITLE:  Calaveras  Pipeline  Replacement  EIR 

IMPACT:  Installation  of  power  poles  and  the  proposed  operation  of  a  21-kV  electric  distribution 
line,  within  a  designated  Scenic  Route  Corridor  (Alameda  General  Plan),  would  result  in  significant 
long-term  visual  impacts.  Four  Options  for  installation  of  the  line  are  being  considered. 
Implementation  Options  1,  2,  and  4  would  result  in  significant  environmental  effects.  (Option  3 
may  be  operationally  infeasible  but  would  result  in  less-than-significant  environmental  effects.) 

Option  1:  This  option  would  locate  power  poles  within  existing  road  right-of-way  and  away  from 
mature  trees  to  decrease  visual  impacts.  Short-term  construction  and  clearing  impacts  would  occur. 

MITIGATION  MEASURE  20a:  Locate  the  electric  distribution  line  such  that  mature  trees 
(especially  oak  trees)  would  not  be  disturbed.  Consider  locating  the  line  within  the  abandoned 
telephone  utility  corridor  on  the  west  side  of  Calaveras  Road.  Limit  the  extent  of  the  construction 
corridor  to  avoid  unnecessary  visual  intrusion  and  clutter  in  the  scenic  corridor.  Revegetate  the 
construction  corridor  with  native  plantings  immediately  upon  completion  of  the  line.  Minimize 
disturbance  to  the  utility  corridor  during  maintenance  activity. 

IMPLEMENTATION  ACTION:  Submit  for  review  by  OER  of  a  final  transmission  line  route 
alignment  which  corresponds  to  the  specified  criteria. 

Provide  evidence  that  the  prime  contract  (and  all  pertinent  subcontracts)  specifies  construction 
corridor  revegetation  per  Standard  Specifications  of  the  Bureau  of  Engineering  (Section  1007  et. 
seq.)  and  the  Revegetation  Program. 

TIME  OF  IMPLEMENTATION:  Contract  specification  checked  prior  to  being  let  to  bid.  Other 
actions  monitored  during  construction. 

REPORTING  PERIOD:  For  contract,  once  prior  to  construction;  quarterly  for  other  actions. 
IMPLEMENTING  AGENCY:  San  Francisco  Water  Department 
MONITORING  AGENCY:  San  Francisco  Department  of  City  Planning 
STATUS  REPORT: 


DATE: 

SIGNATURE: 
COMMENTS: 
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MITIGATION  RErORTING  FORM 


PROJECT  TITLE:  Calaveras  Pipeline  Replacement  EIR 
IMPACT: 

Option  2:  Power  poles  would  be  sited  approximately  150  feet  from  the  center  line  of  Calaveras 
Road  (i.e.,  outside  the  road  right-of-way).  Long-term  visual  impacts  would  result  from  the  clearing 
of  vegetation.  Views  from  surrounding  areas  would  be  affected,  and  additional  environmental 
impacts  could  be  triggered  by  the  removal  of  vegetation. 

MITIGATION  MEASURE  20b:  Perform  visual  and  biological  field  investigations  to  determine 
the  most  feasible  location  of  the  21-kV  line.  Locate  the  line  away  from  riparian  vegetation,  and 
out  of  view  of  surrounding  hiking  trails.  Create  a  meandering  corridor  edge  to  diminish  visual 
impacts  of  clear  zones  necessary  for  operation  and  maintenance  of  the  electric  distribution  line. 

IMPLEMENTATION  ACTION:  Submit  for  review  by  OER.  a  final  transmission  line  route 
alignment  that  corresponds  to  the  above-specified  criteria  and  which  is  supported  by  the  specified 
visual  and  biotic  resource  assessments. 

Provide  evidence  that  the  prime  contract  (and  all  pertinent  subcontracts)  specifies  construction 
corridor  revegetation  per  Standard  Specifications  of  the  Bureau  of  Engineering  (Section  1007  et. 
seq.)  and  the  Revegetation  Program. 

TIME  OF  IMPLEMENTATION:  Contract  specifications  checked  prior  to  being  let  to  bid. 
Studies  completed  prior  to  start  of  construction.  Actions  monitored  during  construction. 

REPORTING  PERIOD:  Contract  and  studies  monitored  once  prior  to  construction,  other  action 
every  six  months. 

IMPLEMENTING  AGENCY:  San  Francisco  Water  Department 
MONITORING  AGENCY:  San  Francisco  Department  of  City  Planning 
STATUS  REPORT: 


DATE: 

SIGNATURE: 
COMMENTS: 
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Visual  Quality 


MITIGATION  REPORTING  FORM 

PROJECT  TITLE:  Calaveras  Pipeline  Replacement  EIR 
IMPACT: 

Option  3:  If  the  21-kV  line  was  added  to  the  existing  pole  line,  taller  poles  would  be  needed  to 
accommodate  all  utilities  with  appropriate  clearances  as  required  by  General  Order  95. 

MITIGATION  MEASURE  20c:  Replace  existing  poles  with  poles  of  a  greater  height  to 
accommodate  12-kV  PG&E  lines,  telephone  lines,  and  the  proposed  21-kV  line. 

IMPLEMENTATION  ACTION:  Submit  to  OER  design  for  replacing  existing  poles  with  new 
taller  poles  with  all  utilities  in  place. 

TIME  OF  IMPLEMENTATION:  After  design  is  completed,  prior  to  construction. 
REPORTING  PERIOD:  Once  after  final  design. 
IMPLEMENTING  AGENCY:  San  Francisco  Water  Department 
MONITORING  AGENCY:  San  Francisco  Department  of  City  Planning 
STATUS  REPORT: 

DATE: 

SIGNATURE: 
COMMENTS: 
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MITIGATION  REPORTING  FORM 

PROJECT  TITLE;  Calaveras  Pipeline  Replacement  EIR 
IMPACT: 

Option  4:  This  option  calls  for  the  burying  of  the  21-kV  line,  except  for  a  short  section  at  the 
Alameda  Creek  crossing.  Unavoidable,  adverse  visual  impacts  would  be  limited  to  effects  at  the 
Alameda  Creek  crossing,  and  significant  short-term  impacts  could  occur  during  the  construction 
phase. 

MniGATION  MEASURE  20d:  Locate  the  underground  line  such  that  mature  trees  are  avoided. 
Limit  the  extent  of  construction  corridor.  Revegetate  with  native  grassland  immediately  after  line 
is  installed. 

IMPLEMENTATION  ACTION:  Submit  for  review  by  OER,  a  final  transmission  line  route 
alignment  that  corresponds  to  the  above-specified  criteria  and  which  is  supported  by  biolic  resource 
assessments. 

Provide  a  prime  contract  (and  all  pertinent  subcontracts)  for  inspection  by  OER,  which  specifies 
construction  corridor  revegetation  per  Standard  Specifications  of  the  Bureau  of  Engineering 
(Section  1007  et.  seq.)  and  the  Revegetation  Program,  including  potential  riparian  corridor  effects 
and  mitigation. 

TIME  OF  IMPLEMENTATION:  Route  alignment  submitted  to  OER  prior  to  start  of 
construction. 

REPORTING  PERIOD:  Once  prior  to  construction.  Revegetation  once  after  construction  and 
planting  completed. 

IMPLEMENTING  AGENCY:  San  Francisco  Water  Department 
MONITORING  AGENCY:  San  Francisco  Department  of  City  Planning 
STATUS  REPORT: 

DATE: 

SIGNATURE: 
COMMENTS: 
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MITIGATION  REPORTING  FORM 
PROJECT  TITLE:  Calaveras  Pipeline  Replacement  EIR 

IMPACT:  Slow-moving  construction  equipment  would  conflict  with  the  40-50  mph  vehicular  traffic. 
Pipeline  crossings  of  Calaveras  and  Geary  Roads  would  disrupt  local  traffic. 

MITIGATION  MEASURE  21:  Construction  signing  approaching  and  throughout  the  construction 
area,  including  at  entrances  to  quarry  operations,  would  be  posted  to  include  SLOW/TRUCKS 
(Caltrans  W51). 

Signs  designating  a  25  mph  speed  limit  would  also  be  posted  consistent  with  the  prima  facie  speed 
limit. 

Construction  traffic  would  be  regulated  by  flagging  and  radio  control,  allowing  traffic  in  each 
direction  alternately. 

Construction  within  Sunol  Wilderness  Area  would  be  scheduled  during  the  summer  when  park 
activity  is  very  light. 

Signing,  barricades  and  detours  would  be  placed  in  and  around  construction  areas  to  guide  and 
protect  park  traffic.  Contract  specifications  would  be  written  to  require  the  contractor  to 
coordinate  with  East  Bay  Regional  Park  District  staff  to  maintain  access  to  all  recreational  traffic 
(including  vehicular,  pedestrian,  equestrian,  bicycle,  and  emergency  vehicles)  during  construction 
activities  in  Sunol  Regional  Wilderness  Area. 

IMPLEMENTATION  ACTION:  Resident  engineer  shall  monitor  that  construction  signing  and 
flaggers  are  used  throughout  construction  period  as  per  Caltrans  and  Bureau  of  Engineering 
Standard  Specifications. 

TIME  OF  IMPLEMENTATION:  During  construction. 
REPORTING  PERIOD:  Quarterly  during  construction. 
IMPLEMENTING  AGENCY:  San  Francisco  Water  Department 
MONITORING  AGENCY:  San  Francisco  Department  of  City  Planning 
STATUS  REPORT: 


DATE: 

SIGNATURE: 
COMMENTS: 
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MITIGATION  REPORTING  FORM 


PROJECT  TITLE:  Calaveras  Pipeline  Replacement  EIR 

IMPACT:  Heavy  construction  equipment  could  damage  Park  and  County  roads  structurally 
incapable  of  supporting  heavy  axle  loads.  Some  portions  of  roadway  would  be  torn  up  and 
replaced  during  construction. 

MITIGATION  MEASURE  22:  Roadways,  parking  facilities  and  other  infrastructure  shall  be 
restored  at  a  minimum  to  their  original  condition.  Contract  specifications  would  be  written  to 
require  the  contractor  to  be  responsible  for  the  protection  and/or  replacement  of  pavement 
sections,  bridges,  and  culverts  if  adversely  affected  by  construction  of  the  pipeline.  The  contractor 
would  also  be  required  to  acquire  all  necessary  grading  and  road  encroachment  permits  from  the 
proper  County  agencies. 

IMPLEMENTATION  ACTION:  Contract  specification  requiring  replacement  and  repair  should 
be  sent  to  OER.  Road  conditions  should  be  verified  before  and  after  construction. 

TIME  OF  IMPLEMENTATION:  Prior  to  construction  and  after  construction  is  completed. 

REPORTING  PERIOD:  Contract  provisions  should  be  sent  prior  to  construction.  All  roads 
should  be  inspected  after  construction  is  completed. 

IMPLEMENTING  AGENCY:  San  Francisco  Water  Department 

MONITORING  AGENCY:  San  Francisco  Department  of  City  Planning 

STATUS  REPORT: 

DATE: 

SIGNATURE: 
COMMENTS: 
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MITIGATION  REPORTING  FORM 


PROJECT  TITLE:  Calaveras  Pipeline  Replacement  EIR 

IMPACT:  Two-way  radios  could  be  damaged  by  blasting  which  may  occur  as  a  part  of  project 
construction. 

MITIGATION  MEASURE  23:  Caltrans  road  signs  reading  BLASTING/ZONE/1000  FT.  and 
TURN  OFF/2-WAY/RADIO  would  be  installed  during  periods  of  blasting  and  Park  personnel 
would  be  alerted  to  protect  two-way  radios.  No  other  mitigation  measures,  beyond  those  required 
by  federal  work  rules  to  protect  worker  hearing,  would  be  required. 

IMPLEMENTATION  ACTION:  Signing  warning  of  blasting  and  construction  zone  shall  be  placed 
along  roadway. 

TIME  OF  IMPLEMENTATION:  During  construction  period  when  blasting  is  being  performed. 
REPORTING  PERIOD:  Quarterly  during  blasting  period. 
IMPLEMENTING  AGENCY:  San  Francisco  Water  Department 
MONITORING  AGENCY:  San  Francisco  Department  of  City  Planning 
STATUS  REPORT: 


DATE: 

SIGNATURE: 
COMMENTS: 
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Air  Quality 


MITIGATION  REPORTING  FORM 

PROJECT  TTFLE:  Calaveras  Pipeline  Replacement  EIR 

IMPACT;  Construction  equipment  exhaust,  and  excess  pollutants  emitted  by  motor  vehicles 
stopped  or  slowed  would  result  in  emission  of  regionally  significant  amounts  of  NOx  pollutants. 

MITIGATION  MEASURE  24:  The  project  sponsor  has  agreed  to  reduce  the  potential  of  spot 
violations  of  the  CO  standards  and  odors  from  construction  equipment  exhaust  by  avoiding 
unnecessary  idling  of  construction  equipment.  Spot  checks  of  the  construction  site  by  the 
mitigation  monitor  would  ensure  the  performance  of  this  mitigation  measure.  The  project  sponsor 
would  present  evidence  to  the  mitigation  monitor  of  scheduled  tune-ups  of  construction  equipment 
with  the  intent  to  help  reduce  emissions.  A  ten  percent  reduction  in  equipment  operation, 
achieved  through  the  elimination  of  unnecessary  idling  of  construction,  combined  with  scheduled 
tune-ups  of  construction  equipment  would  reduce  NO^  emissions  to  a  less  than  significant  impact. 

IMPLEMENTATION  ACTION:  Provide  evidence  that  the  prime  contract  (and  all  pertinent 
subcontracts)  specifies  that  contractors  shall  prohibit  unnecessary  equipment  idling. 

Provide  evidence  demonstrating  project  sponsor  assignment  of  an  on-site  monitor  whose  duties  shall 
specifically  include  daily  inspection  of  waiting  vehicles  to  assure  that  no  unnecessary  idling  of 
construction  equipment  occurs. 

Provide  evidence  that  the  prime  contract  (and  all  pertinent  subcontracts)  specifies  that  contractors 
shall  provide  evidence  of  scheduled  maintenance  for  all  internal  combustion  equipment  proposed 
for  use  by  the  contractor  and  copies  of  submitted  maintenance  records. 

TIME  OF  IMPLEMENTATION:  Prior  to  construction  for  contract  documents;  during 
construction  for  actions. 

REPORTING  PERIOD:  Monthly  during  construction. 
IMPLEMENTING  AGENCY:  San  Francisco  Water  Department 
MONITORING  AGENCY:  San  Francisco  Department  of  City  Planning 
STATUS  REPORT: 


DATE: 

SIGNATURE: 
COMMENTS: 
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MITIGATION  REPORTING  FORM 


PROJECT  TITLE:   Calaveras  Pipeline  Replacement  EIR 

IMPACT:  Clearing,  excavation  and  grading  operations;  construction  vehicle  traffic  on  unpaved 
ground;  and  wind  blowing  over  exposed  earth  surfaces  all  generate  dust.  T^e  construction  phase 
would  significantly  raise  PM^q  concentrations  and  could  lead  to  violations  of  the  federal  and  Stale 
24-hour  average  PMjo  standards  and  contribute  significantly  to  regional,  construction-related  totals. 
(See  Table  7,  Chapter  IV-G  of  the  EIR.)  This  would  represent  an  unavoidable,  adverse  project 
effect  despite  implementation  of  proposed  mitigation. 

MITIGATION  MEASURE  25:  All  construction  contracts  would  require  watering  twice  daily  with 
complete  site  coverage;  the  frequency  of  watering  would  increase  if  wind  speeds  exceed  15  mph. 
Dust  emissions  related  to  construction  would  be  reduced  approximately  50  percent  by  watering 
exposed  earth  surfaces  during  excavation,  grading  and  construction  activities.  Conditions  of 
approval  would  also  require  daily  cleanup  of  mud  and  dust  carried  onto  road  surfaces  by 
construction  vehicles.  Throughout  construction  activities,  haul  trucks  would  use  tarpaulins  or  other 
effective  covers.  Upon  completion  of  construction,  contractors  would  replant  and  repave  as  soon 
as  possible  in  order  to  reduce  wind  erosion.  The  above  mitigation  measures  would  still  result  in 
a  net  increase  in  PMjq  emissions  during  construction.  This  net  increase  in  PM,q  could  contribute 
to  existing  24-hour  and  annual  exceedances  of  the  State  standards.  Current  mitigation  measures 
for  PMio  could  not  reduce  the  impacts  of  the  project  to  a  less  than  significant  level  for  the  term 
of  the  construction  period. 

IMPLEMENTATION  ACTION:  Provide  evidence  that  the  prime  contract  (and  all  pertinent 
subcontracts)  requires  prime  and  subcontractor  compliance  with  specified  dust  reduction  measures. 

Provide  evidence  that  the  prime  contract  (and  all  pertinent  subcontracts)  specifies  landscape 
revegetation  per  Standard  Specifications  of  the  Bureau  of  Engineering  (Section  1007  et.  seq.). 

TIME  OF  IMPLEMENTATION:  Contract  document  checked  for  compliance  prior  to  being  let 
out  to  bid.  Actions  during  construction  on  monthly  basis  or  according  to  Vegetation  and  Tree 
Replacement  Plan. 

REPORTING  PERIOD:  Quarterly  during  construction. 
IMPLEMENTING  AGENCY:  San  Francisco  Water  Department 
MONITORING  AGENCY:  San  Francisco  Department  of  City  Planning 
STATUS  REPORT: 


DATE: 

SIGNATURE: 
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COMMENTS: 
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MITIGATION  REPORTING  FORM 


PROJECT  TITLE:  Calaveras  Pipeline  Replacement  EIR 

IMPACT:  The  removal  of  the  9,000  gallon  diesel  fuel  tank  and  the  replacement  with  the  above- 
ground  tank  could  result  in  the  emission  of  significant  amounts  of  reactive  organic  compounds. 

MniGATION  MEASURE  26:  The  removal  of  underground  storage  tanks  must  comply  with 
BAAQMD  regulations.  If  soils  on  the  site  are  found  to  be  contaminated  from  leaks  in  the 
underground  tanks,  the  remediation  plans  proposed  would  need  to  follow  BAAQMD  regulations. 
Among  the  applicable  Rules  in  the  BAAQMD  Regulation  8  are  the  following: 

o  Rule  2,  Organic  Compounds,  Miscellaneous  Operations; 

0  Rule  40,  Aeration  of  the  Contaminated  Soils  and  Removal  of  Underground  Storage  Tanks;  and 
o  Rule  47,  Air  Stripping  and  Soil  Vapor  Extraction  Operations. 

If  aeration  of  contaminated  soils  would  last  for  more  than  three  months,  a  BAAQMD  permit  would 
be  required.  Under  the  permit  requirements,  an  Air  Toxics  Risk  Screening  Procedure  may  be 
required  based  upon  the  results  of  a  preliminary  risk  screening  assessment  conducted  by  the 
BAAQMD. 

IMPLEMENTATION  ACTION:  Per  requirements  of  the  Responsible  Agency  (BAAQMD 
regulations). 

TIME  OF  IMPLEMENTATION:  During  construction  of  tank  replacement. 
REPORTING  PERIOD:  Monthly  during  replacement  of  tanks. 
IMPLEMENTING  AGENCY:  San  Francisco  Water  Department 
MONITORING  AGENCY:  San  Francisco  Department  of  City  Planning 
STATUS  REPORT: 


DATE: 

SIGNATURE: 
COMMENTS: 
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MITIGATION  REPORTING  FORM 


PROJECT  TITLE:  Calaveras  Pipeline  Replacement  EIR 

IMPACT:  The  installation  of  two  new  above-ground  9,0(X)-gallon  diesel  fuel  tanks  pose  additional 
threat  of  spillage  or  leak.  Emissions  of  hydrocarbons  related  to  a  spill  would  be  of  short  duration 
due  to  the  emergency  response  of  such  an  accident.  During  the  interim  of  the  spill  and  cleanup, 
volatile  hydrocarbons  would  be  emitted.  These  emissions  would  contribute  to  the  depletion  of 
atmospheric  ozone  and  would  potentially  contribute  to  exceedances  of  State  and  federal  ozone 
standards. 

MITIGATIGN  MEASURE  27:  To  reduce  the  potential  impacts  of  an  accidental  spill  from  the 
diesel  fuel  storage  tanks,  the  following  measures  would  be  instituted.  The  berm  constructed  around 
the  tanks  will  be  designed  in  conformance  with  the  California  Administrative  Code,  Title  22,  Article 
25,  Section  67251,  Design  of  Tanks  for  Permitted  Facilities,  to  avoid  the  release  of  diesel  fuel  from 
the  bermed  area.  As  described  in  Title  22.  Article  67145(e),  Emergency  Procedures,  the  emergency 
coordinator  shall  take  all  reasonable  measures  necessary  to  collect  and  contain  releases.  The  above 
mitigation  measures,  in  Title  22,  would  minimize  the  environmental  damage. 

IMPLEMENTATION  ACTION:  Provide  evidence  that  the  prime  contract  (and  all  pertinent 
subcontracts)  specifies  that  contractors  shall  install  the  tanks  per  specifications  meeting  Uniform 
Building  Code  Seismic  Zone  4  requirements  (or  local  Code  if  more  conservative)  for  construction 
of  above-ground  petrochemical  storage  tanks. 

TIME  OF  IMPLEMENTATION:  Prior  to  contract  being  let  out  for  bid. 
REPORTING  PERIOD:  Once  prior  to  construction. 
IMPLEMENTING  AGENCY:  San  Francisco  Water  Department 
MONITORING  AGENCY:  San  Francisco  Department  of  City  Planning 
STATUS  REPORT: 


DATE: 

SIGNATURE: 
COMMENTS: 
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MITIGATION  REPORTING  FORM 
PROJECT  TITLE:  Calaveras  Pipeline  Replacement  EIR 

IMPACT:  Soil  eroded  during  construction  could  adversely  affect  water  quality.  Construction 
activities  would  disturb  the  creek  bed  and  banks  in  several  locations  exposing  new  soil  surfaces  that 
could  be  vulnerable  to  erosion. 

MTTIGATION  MEASURE  28:  The  mitigation  measures  listed  in  the  geology  and  biology  sections, 
such  as  erosion  control  measure  of  diverting  water  away  from  areas  to  be  graded  and  construction 
in  creek  channels  being  performed  during  the  April-to-October  dry  season,  that  are  designed  to 
prevent  erosion  and  encourage  the  reestablishment  of  streamside  vegetation  and  protection  of 
aquatic  life,  would  also  lessen  any  potential  impacts  on  water  quality.  No  additional  water  quality 
mitigation  measures  would  be  necessary. 

IMPLEMENTATION  ACTION:  No  additional  monitoring  action  is  required. 
TIME  OF  IMPLEMENTATION:  N/A 
REPORTING  PERIOD:  N/A 

IMPLEMENTING  AGENCY:  San  Francisco  Water  Department 
MONITORING  AGENCY:  San  Francisco  Department  of  City  Planning 
STATUS  REPORT:   See  previous  measures  in  biology  and  geology  Sections. 


DATE: 

SIGNATURE: 
COMMENTS: 
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MITIGATION  REPORTING  FORM 


PROJECT  TITLE:  Calaveras  Pipeline  Replacement  EIR 

IMPACT:  Sparks  from  the  construction  activities  and  the  operation  of  the  generators  could  ignite 
a  fire  and  therefore  pose  additional  hazards. 

MITIGATION  MEASURE  29:  To  mitigate  the  fire  threat  posed  by  construction  equipment  and 
trucks,  all  exhausts  would  be  equipped  with  spark  arresters.  Each  machine  would  also  be  equipped 
with  a  shovel  and  a  fire  extinguisher.  In  addition  to  this  equipment,  any  machinery  involved  in 
welding,  cutting  or  grinding  of  steel  would  be  accompanied  by  a  five-gallon  water  back  pump  and 
a  dry-chemical  fire  extinguisher.  All  welding,  cutting  and  grinding  activities  would  be  done  on 
ground  scraped  down  to  the  soil  for  at  least  a  ten-foot  circumference  around  the  activity.  To  aid 
in  the  combatting  of  any  post-construction  forest  fires  in  the  area,  five  new  fire  hydrants  would  be 
connected  to  the  pipeline,  as  described  on  p.  87  of  this  document. 

IMPLEMENTATION  ACTION:  Provide  in  the  prime  contract  specifications  (and  all  pertinent 
subcontracts)  that  all  mechanized  equipment,  and  all  equipment  associated  with  welding,  cutting 
or  grinding  of  steel,  that  is  proposed  for  use  by  the  contractor  shall  comply  with  the  above-stated 
provisions. 

Provide  evidence  demonstrating  that  the  project  sponsor  has  assigned  an  on-site  monitor  who  shall 
perform  random  inspection  of  vehicles  to  ensure  that  they  comply  with  the  above-stated  measures, 
as  well  as  grounds  inspection  to  ensure  compliance  with  the  "ten  foot"  clear  zone  requirement. 

TIME  OF  IMPLEMENTATION:   Prior  to  contract  being  let  for  bid  and  during  construction. 

REPORTING  PERIOD:  Once  prior  to  construction  for  contract;  quarterly  during  construction. 

IMPLEMENTING  AGENCY:  San  Francisco  Water  Department 

MONITORING  AGENCY:  San  Francisco  Department  of  City  Planning 

STATUS  REPORT: 


DATE: 

SIGNATURE: 
COMMENTS: 
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MITIGATION  REPORTING  FORM 


PROJECT  TITLE:  Calaveras  Pipeline  Replacement  EIR 

IMPACT:  If  disruption  of  telephone  services  to  the  Sunol  Wilderness  Area  Headquarters  and  the 
17  private  residences  on  Welch  Road  occurs  during  construction,  the  affected  parties  would  be 
without  access  to  emergency  services. 

MITIGATION  MEASURE  30:  Interruption  of  public  utility  service  would  be  of  the  shortest 
duration  possible.  Contract  specification  shall  require  the  contractor  to  give  at  least  48  hours 
advance  notice  to  residenU  prior  to  any  planned  interruption  of  service.  For  accidental  disruptions, 
the  contractor  shall  repair  all  service  immediately. 

IMPLEMENTATION  ACTION:  Provide  evidence  that  the  prime  contract  (and  all  pertinent 
subcontracts)  specifies  that  anticipated  telephone  interruptions  during  any  phase  of  project 
implementation  shall  be  reported  to  the  project  sponsor  monitoring  representative  no  less  than  10 
days  in  advance  of  such  interruption;  that  the  duration  of  such  interruptions  shall  be  estimated; 
and  that  liquidated  damages  shall  be  assessed  should  slated  durations  be  exceeded.  The  contract 
shall  also  specify  payment  of  liquidated  damages  for  failure  to  report  accidental  interruptions  of 
telephone  service  to  the  monitor  within  one  hour  of  interruption.  The  contract  shall  specify  the 
amount  of  such  damages  and  provisions  for  the  fastest  feasible  restoration  of  accidentally 
interrupted  service. 

TIME  OF  IMPLEMENTATION:  Prior  to  construction. 
REPORTING  PERIOD:  Once  prior  to  construction. 
IMPLEMENTING  AGENCY:  San  Francisco  Water  Department 
MONITORING  AGENCY:  San  Francisco  Department  of  City  Planning 
STATUS  REPORT: 


DATE: 

SIGNATURE: 


COMMENTS: 
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APPENDIX  A 
VEGETATION  AND  TREE  REPLACEMENT  PLAN 


APPENDIX  A 
VEGETATION  AND  TREE  REPLACEMENT  PLAN 


INTRODUCTION 

The  Environment  Impact  Report  for  the  replacement  of  the  Calaveras  Pipeline  between  the  San 
Antonio  Pump  Station  and  the  Calaveras  Reservoir  has  identified  adverse  effects  to  vegetation. 
To  mitigate  these  impacts,  tree  and  vegetation  replacement  has  been  proposed.  When  the  EIR 
is  certified  by  the  Planning  Commission,  these  mitigation  measures  will  become  a  part  of  the 
project.  As  discussed  in  greater  detail  below,  two  different  types  of  trees  (Upland  and  Riparian) 
and  riparian  vegetation  vAW  need  to  be  replaced. 

UPLAND  AREAS  AND  MATURE  TREES 

At  the  time  the  EIR  was  written  (April  1990).  an  on-site  review  of  the  planned  construction  area 
found  that  the  proposed  construction  activities  for  the  pipeline  would  require  the  removal  of  three 
mature  upland  trees:  two  valley  oaks  and  one  maple.  These  trees  are  located  on  the  attached 
map;  the  valley  oaks  are  in  the  vicinity  of  the  San  Antonio  Pump  station,  and  the  maple  is  along 
the  alignment  past  the  Sunol  Valley  Water  Treatment  Plant. 

A  professional  arborist  should  be  consulted  by  the  City  during  the  development  of  the  grading  and 
construction  plans  to  confirm  which  trees  will  be  removed  and  identify  those  trees  that  are  close 
enough  to  the  construction  zone  that  they  may  be  subjected  to  possible  damage.  Grade  changes 
beneath  mature  trees  should  be  avoided  if  at  all  possible.  Terracing  and  retention  walls  around 
trees  should  be  used  where  possible  to  prevent  excavation  within  the  root  zone.  If  roots  must 
be  removed,  their  loss  should  be  compensated  for  with  branch  and  root  pruning,  fertilization  and 
watering.  Dry  wells  and  drainage  systems  should  be  installed  around  mature  trees  if  more  than  a 
few  inches  of  fill  must  be  placed  over  the  root  zones.  Fill  material  should  be  of  the  same  or 
courser  texture  than  that  formerly  on  the  surface  above  the  root  zone. 
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In  addition,  the  arborist  should  review  the  final  design  and  grading  drawings  to  confirm  the  number 
and  types  of  trees  to  be  removed.  An  on-site  inspection  should  be  conducted  to  categorize  the 
types  and  condition  of  trees  that  are  to  be  removed  or  are  in  the  zone  of  potential  hazard.  At 
the  time  of  the  on-site  visit,  trees  to  be  removed  and  trees  to  be  avoided  should  be  marked. 

The  mitigation  measure  stated  that  all  removed  mature  upland  trees  would  be  replaced  with  trees 
of  the  same  species  on  a  ten-to-one  basis  using,  at  minimum,  one-gallon  nursery-size  replacement 
trees.  Therefore,  at  minimum,  20  valley  oaks  and  10  maples  would  be  planted.  The  saplings  would 
be  placed  in  uneven  clusters  (mimicking  natural  randomness)  at  locations  as  close  as  possible  to 
the  location  of  the  removed  trees,  but  at  least  50  feet  away  from  the  new  pipeline  location  so  that 
root  systems  of  the  new  trees  will  not  damage  the  pipeline.  The  contractor,  in  consultation  with 
the  professional  arborist,  will  identify'  the  replacement  planting  sites  for  the  approval  of  the  City 
prior  to  any  planting. 

Tree  selection,  ground  preparation,  and  planting  shall  follow  the  Standard  Specifications  of  the 
Bureau  of  Engineering.  Department  of  Public  Works,  City  and  County  of  San  Francisco.  Sections 
1007,  1008  and  1009  el  seq.  In  addition  to  the  standard  specifications,  it  will  be  necessary  for  the 
contractor  to  construct  and  place  around  each  tree  a  protective  wire  mesh  enclosure  that  will 
prevent  grazing  by  cattle,  deer,  feral  pigs  and  rodents.  The  plant  establishment  period  shall  be  five 
years,  wherein  the  replaced  trees  will  be  checked  at  least  twice  annually  (in  the  spring  and  fall). 
Supplemental  plantings  would  be  undertaken  (as  required  by  Section  1008  of  the  Standard 
Specifications),  to  ensure  that  at  least  50  percent  of  the  saplings  survive  the  five-year  monitoring 
period.  Watering,  weeding  and  replacement  of  the  enclosure  will  be  undertaken  as  required  by 
Section  1008  during  this  five-year  period. 

For  maximum  survival,  the  trees  should  be  watered  every  week  for  the  first  three  months  and 
monthly  for  two  years  thereafter,  with  a  supplemental  watering  performed  during  the  summer 
months  (June,  July,  August  and  September).  For  the  remainder  of  the  five-year  program,  watering 
should  occur  quarterly.  The  above-recommended  watering  program  may  be  revised  upon 
recommendation  of  the  selected  arborist. 
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There  are  approximalely  three  dozen  other  mature  upland  trees  in  the  project  vicinity  (see  attached 
map).  These  trees  would  not  be  removed  as  a  result  of  construction,  but  some  may  be  affected 
if  construction  activities  do  not  avoid  their  root  zones  and  if  proper  care  is  not  taken  during  filling 
and  grading  activities  in  the  area.  Prior  to  the  start  of  construction,  these  trees  should  be  marked 
by  the  City's  Project  Engineer  with  a  distinctive  removable  marking  such  as  tape  and  fencing  at  the 
driplines.  The  fencing  will  define  the  areas  where  no  operations  or  storage  of  materials  should 
take  place.  Trees  so  identified  should  be  avoided  by  workers  and  equipment  throughout  the 
construction  period. 

RIPARIAN  AREAS  AND  TREES 

In  general,  the  contractor  should  be  instructed  through  special  contract  specifications  that  the 
operation  of  construction  equipment  should  be  restricted  to  the  minimum  area  necessary  in  the 
area  of  the  five  creek  undercrossings  and  along  the  three  creek  fioodplain  reaches  as  defined  on 
the  attached  map.  Construction  should  be  limited  to  a  corridor  with  a  maximum  width  of  50  feet. 
The  special  construction  specifications  should  require  that  sturdy  barriers  be  placed  to  define  the 
outside  perimeter  of  the  50-foot  construction  area. 

Construction  under  the  creeks  and  in  the  fiood  plains  would  also  require  the  removal  of  riparian 
vegetation,  including  mature  riparian  trees.  No  estimate  is  available  on  the  number  of  mature 
riparian  trees  that  would  be  removed  or  affected  by  construction  activities.  Specific  construction 
areas  should  be  designated  in  the  field,  and  a  count  should  be  made  by  the  professional  arborist 
of  the  number,  t>'pe  and  condition  of  the  riparian  trees  that  will  be  removed  or  affected  by 
construction  of  the  pipeline. 

The  disturbed  riparian  habitat  will  be  revegetated  after  construction  has  been  completed.  New 
riparian  trees  should  consist  of  local  native  riparian  trees,  such  as  willow,  white  alder,  big  leaf 
maple,  blue  elderberry,  California  buckeye,  California  bay,  Fremont  cottonwood  and  western 
sycamore.  The  riparian  trees  will  be  replaced  at  a  ratio  of  three  trees  planted  for  every  one 
removed.  The  minimum  size  to  be  used  in  the  replacement  program  for  riparian  trees  is  one 
gallon  nursery  size.  Protective  enclosures  will  be  required.  All  plantings  should  follow  Sections 
1007,  1008  and  1009  et  seq.  of  the  San  Francisco  Standard  Specifications. 
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Understory  (brush)  plantings  must  be  done  so  that  a  minimum  of  25  percent  of  the  area  disturbed 
by  construction  is  revegetated.  Understory  species  should  consist  of  California  Blackberry, 
hcnej-suckle,  coyote  bush,  horsetail,  cattail,  clotbur,  ferns,  sedges  and  grasses.  At  the  option  of  the 
contractor,  cuttings  for  rooting  and  selected  understory  shrubs  could  be  removed  from  the 
construction  area  before  grading,  and  stored  for  replanting  as  an  alternative  to  nursery-raised  plants. 

The  spacing  and  distribution  of  the  new  plantings  should  be  inegular  and  random  to  produce  a 
natural-looking  plant  community.  Plantings  should  occur  during  the  months  of  October,  November 
or  December  to  allow  root  establishment  during  the  fall,  a  period  of  relative  dormancy  and  low 
transpiration  for  plants.  Watering  and  maintenance  should  be  provided  as  necessary  for 
establishment. 

As  with  the  upland  areas,  the  plant  establishment  period  for  riparian  areas  shall  be  five  years, 
wherein  the  replaced  trees  and  understory  vegetation  will  be  checked  at  least  twice  annually  (in 
the  spring  and  fall).  Supplemental  plantings  would  be  undertaken  (as  required  by  Section  1008  of 
the  Standard  Specifications),  so  thai  at  least  80  percent  of  the  replacement  riparian  trees  survive 
the  five-year  monitoring  period.  Coverage  of  the  riparian  understory  should  be  sufficient  to 
maintain  the  25  percent  requirement.  Supplemental  planting  of  understory  plants  should  be 
undertaken  as  necessary  to  meet  the  specified  goals  of  plant  survival  at  each  of  the  eight  areas. 

Permanent  fencing  should  be  established  around  the  confluence  of  Alameda  and  Calaveras  Creeks 
and  should  be  continued  along  the  Calaveras  Creek  riparian  corridor  upstream  to  the  entrance 
of  the  tunnel.  This  fencing  would  be  designed  to  exclude  cattle  from  grazing  on  the  new 
vegetation  during  its  initial  period  of  establishment  and  from  disturbing  the  existing  and  revegetated 
riparian  corridor  as  it  matures. 

Attachments:     Map,  Areas  of  Potential  Biological  Impact. 

Standard  Specifications.  Section  1007,  1008,  1009. 
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STANDARD 

SPECIFICATIONS 


JULY  1986 


BUREAU  OF  ENGINEERING 

DEPARTMENT  OF  PUBLIC  WORKS 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


COPIES  OF  THIS  BOOK  MAY  BE  PURCHASED  AT 
OFFICE  OF  THE  CITY  ENGINEER 
ROOM  353,  CITY  HALL 

TELEPHONE  (415)  554-5807  SAN  FRANCISCO,  CA-  94102 


SECTION  1007 
PLANTING 


1007.01  GENERAL.  -  The  work  covered  under  this  Section  is 
considered  specialty  work  and  the  Contractor  must  have  a  California 
License  in  Class  C-27  or  he  must  employ  as  a  sub -contractor  c  person  or 
person*;  holding  such  license.  Only  experienced  landscape  Contrbclors 
shall  handle,  plant,  trim,  prune  or  water  nursery  stock. 

As  set  forth  in  Section  105.01.  the  Contractor  shall  keep  himself 
informed  of  and  shall  comply  with  the  laws  and  regulations  applicable  to 
the  work,  particularly  those  laws  related  to  the  transportation  and 
shipment  of  plants  and  materials.  Certification  of  inspection  of  nursery 
stock  shall  be  provided  as  required  by  Federal,  State  and  local  laws. 

Planting  shall  be  done  only  during  weather  that  is  favorable  for  the 
particular  type  of  planting  operation  and  plant  involved.  The  Contractor 
shall  supply  at  hlE  sole  expense  all  water  hose  and  other  equipment  as 
required  to  properly  maintain  the  nursery  stock  for  the  duration  of  the 
contract.  Names,  quantities  and  sizes  of  plants  shall  be  as  set  forth  in 
the  Plant  list  on  the  drawing. 

The  Contractor  shall  prepare  the  site  for  planting  by: 

A)  clearing  the  areas  of  weeds ,  roots ,  debris ,  rocks  and 
underground  obstructions  to  an  acceptable  planting  depth  prior  to 
placing  imported  material  and/or  prepared  backfill  mix; 

B)  treating  the  soil  with  a  selective  pre-emergence  herbicide,  so  as 
to  eliminate  weeds  or  other  undesirable  plants; 

C)  providing  proper  moisture  for  optimum  planting  conditions; 

D)  cultivating,  raking  and  rolling  areas  before  planting. 

The  Contractor  shall  furnish  and  install  all  plants  and  materials, 
including  imported  soils ,  herbicide  fertilizers ,  stakes ,  ties .  straps  and 
other  accessories  not  called  out  but  required  to  complete  the  work  as 
intended. 

1007.02  SOIL  STERILIZATION.  -  Application  of  a  soil  sterilizing,  or 
selective  pre-emergence  herbicide  agent  to  the  area  or  material  shall  be 
in  strict  accordance  with  the  recommendations  of  the  manufacturer.  The 
Contractor ,  by  instituting  all  precautions  necessitated  by  the  type  of 
chemical  agent  and  its  application,  shall  prevent  any  contact  of  the  agent 
occasioned  by  wind  or  otherwise  with  persons  or  animals  or  with  existing 
planting  on  private  property  or  otherwise  not  specifically  intended  to  be 
destroyed.  Any  such  planting  destroyed  or  damaged  shall  be  replaced 
at  the  sole  expense  of  the  Contractor  with  healthy  planting  of  the  type 
and  at  the  stage  of  growth  identical  to  that  being  replaced.  Soil 
sterilizer  or  weed  killer  shall  be  an  approved  type  which  will  permit 
planting  and  not  inhibit  normal  growth  of  the  nursery  stock  planted 
three  weeks  after  application.    Compounds  containing  cyanide  or  arsenic 

1007.03  IMPORTED  SOIL.  -  The  Contractor  shall  furnish  and  place 
imported  soil  in  the  planting  areas  indicated  on  the  plans.  The  soil  to 
be  imported  shall  conform  to  the  loliowing  standards: 
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1.  Particle  size  distribution; 

Miiw...jni  ninety-five  percent  passing  a  25.4  Dim  bcreen;  minimum 
eighty-five  percent  passing  a  9.5  mm  screen;  fraction  passing  a 
9.5  mm  screen  shall  contain  a  minimum  of  fifteen  percent,  and  a 
maximum  of  forty  percent  total  silt  and  clay. 

2.  Agricultural  suitability; 

Salinity  (EC  XIO )  less  than  4.0  at  twenty-five  degrees 
Centigrade;  Sodium  absorption  ratio  (BAR)  less  than  ten;  Boron 
in  saturation  extract  less  than  X.O  ppm;  pH  (soil  reaction) 
6.0-7.5 

3.  Pests; 

The  population  of  any  single  species  of  plant  pathogenic 
nematode  less  than  five  hundred  per  pint  of  soil. 

The  Contractor  shall  make  the  site  of  his  soil  source  known  to  the 
Engineer  two  weeks  minimum  prior  to  the  date  he  proposes  to  do  hauling 
and  placing  of  soil.  The  Engineer  mdll  inspect  the  site,  collect  samples 
of  the  soil,  and  deliver  the  samples  to  an  accredited  soils  laboratory  for 
analysis  and  report.  The  Contractor  shall  pay  all  costs  for  the  required 
analysis  and  reports.  Upon  receipt  of  the  analysis  and  report  from  the 
laboratory  indicating  compliance  with  the  standards  set  forth  in  the 
Specifications,  the  Engineer  will  notify  the  Contractor  that  he  may 
proceed  with  the  importation  of  soil.  No  importation  of  soil  shall  be  done 
prior  to  notification  to  the  Contractor  by  the  Engineer.  Only  approved 
soil  shall  be  used  for  the  entire  project  and  substitutes  will  not  be 
acceptable. 

Imported  soil  shall  be  delivered  to  the  site  in  a  reasonably  dry  and 
workable  condition;  it  shall  not  be  muddy  or  wet.  Imported  soil  shall  be 
placed  and  spread  to  the  lines  and  grades  shown  on  the  plans  and  as 
directed  by  the  Engineer.  Any  extraneous  or  unacceptable  materials  not 
previously  removed  shall  be  raked  off  and  removed  from  the  site  at  the 
time  of  spreading.  Imported  soil  shall  be  compacted  to  a  uniform 
specified  depth  as  shown  on  the  plans  or  directed  by  the  Engineer. 

The  character  of  the  imported  soil  shall  conform  to  the  character  of 
the  existing  soil  so  that  the  final  product  in: 

a)  Lawn  areas  shall  be  a  coarse,  sandy  loam  with  optimum  drainage 
characteristics.  The  soil  type  in  lawn  areas  shall  be  free  of 
imported  soil  amendments.  Optimum  imported  soil  types  shall 
include;  Banks  sand,  Dillon  Beach.  Orly  #2.  Presidio  Shoal  or 
Lapis . 

b)  Ground  cover,  shrub  or  areas  other  than  lawn  areas  shall  be  a 
coarse  aandy  loam  with  optimum  drainage  characteristics  similar 
to  the  types  listed  above  vnth  a  ten  to  twenty-five  percent 
addition  of  soil  amendment. 

1007  04  SOIL  AMENDVEKT.  -  Soil  amf-  ■'-lent  sha"  fresh  raw  fir 
or  pine  bark  and  consist  of  ninety*nine  percent  (99%)  bark  and  less  than 
one  percent  (1%)  wood;  fine  grind,  one-eighth  (1/8)  inch  to  xero  (0) 
particle  size,  contain  a  minimum  of  ninety-two  percent  (92%)  organic 
matter  on  a  dry  weight  basis  with  a  dry  bulk  density  of  450-580  lbs.  per 
cubic  yard.  Salinity  shall  not  measure  over  4,0  millimhos  per  centimeter 
at    25    degrees   centigrade   as    measured    by    saturation.     It    shall  be 
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stabilized  with  0.8-1.21  nitrogen,  0.08%  iron  and  a  non  toxic 
biodegredable  wetting  agent. 

Samples  of  soU  amendment  and  source  of  supply  shall  be  submitted  to 
the  Engineer  for  testing  and  approvaJ  prior  to  delivery  to  the  site . 
Only  approved  amendment  and  source  of  supply  shall  be  utilized,  and  no 
substitutions  will  be  accepted. 

1007 . 05  PREPARED  SOIL.  -  Prepared  soil  or  backfill  mix  shall 
consist  oi,  by  volmiiFi  two  thirds  imported  soil  and  one  third  soil 
amendment.  The  prepared  soil  shall  be  mixed  on  the  site  and  no  more 
shall  be  mixed  than  can  be  used  in  one  day.  It  shall  be  thoroughly 
mixed  and  turned  over  four  times  minimum  with  a  shovel  to  assure  a 
good  mixture. 

1007.06  FERTILIZERS.  -  Commercial  fertiUzers  shall  be  peUeted  in 
form  and  shall  be  of  the  following  formula:  six  percent  nitrogen,  nine 
percent  phosphoric  acid,  and  six  percent  potash.  Fertilizer  planting 
tablets  shall  be  composed  of  slow  release  fertilizers  compressed  into 
tablets  of  twenty  one  gram  weight  and  specifically  designed  for  root  zone 
placement.  They  shall  be  of  the  following  formula:  twenty  percent 
nitrogen,  ten  percent  phosphoric  acid,  and  five  percent  potash.  AL 
fertilizers  shall  be  brought  to  the  job  site  in  the  manufacturer's 
unopened  containers  and  shall  carry  labels  stating  manufacturer's  name, 
fertilizer  weight  and  assurance  that  anaJysis  has  been  made. 

1007.07  NURSERY  STOCK.  -  Nursery  stock  shall  be  first  class, 
representative  of  the  normal  species  or  variety,  equal  to,  or  exceeding 
the  standards  of  the  American  Association  of  Nurserymen  and  appbcable 
FederaJ  and  Slate  Codes  and  of  the  size  and  caliber  specified  on  the 
plans  or  in  the  Special  Provisions.  Only  fresh,  vigorous,  healthy,  full, 
bushy,  not  leggy,  well-rooted,  branched,  shaped  and  established 
nursery  stock,  free  from  insects,  disease,  disfiguring  knots,  sun  scald 
injuries,  bark  abrasions,  or  other  disfigurements  shalJ  be  furnished. 
Plants  that  become  wilted  anytime  before  planting  will  not  be  considered 
acceptable. 

The  soil  level  in  fifteen  gallon  and  larger  containers  shall  not  be 
lower  than  four  inches  below  the  top  of  the  container,  three  inches 
below  the  top  of  the  container  for  the  five  gallon  size,  and  two  inches 
below  the  top  of  the  container  for  the  one  gallon  size.  Ground  cover 
plants  shall  be  grown  in  flats  and  will  be  Inspected  at  the  nursery  by 
the  Engineer,  and  shall  be  delivered  to  the  job  site  in  the  flats  in  which 
they  were  grown. 

Nursery  stock  nomenclature  is  based  on  the  American  Joint  Committee 
on  Horticultural  Nomenclature,  or  on  names  generally  accepted  in  the 
nursery  trade.  Each  plant  shall  be  well  formed,  undamaged,  not  root 
bound  and  shall  not  have  a  deformed  root  system. 

In  fifteen  gallon  containers,  each  tree  trunk  shall  not  have  any  limbs 
over  one  quarter  inch  in  diameter  from  ground  level  to  a  height  of  six 
feet.  Such  limbs  shall  be  removed  as  directea  by  the  Engineer. 
However,  light  growth  along  the  tree  trunk  is  desirable.  Each  tree  shall 
have  a  dominant  leader,  untrimmed,  unbroken  and  trained  to  a  vertical 
position .  Any  tree  having  a  weak  crotch  will  be  rejected .  Due  to 
plants'  varied  growing  habits,  any  exceptions  to  the  standards  set  forth 
here  shaU  be  approved  by  the  Engineer  prior  to  accepting  any  plants. 
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The  EnEineer  will  attach  s  tag  to  each  tree,  shrub  pr.H  coptaine*  f** 
ground  cover  accepted  for  planting.  Any  plant  not  tagged  will  be 
considered  as  a  reject  and  shall  not  be  planted.  At  time  of  planting,  a 
plant  which  has  been  tagged  yet  shows  signs  of  neglect  will  be  rejected. 
Each  and  every  variety  of  nursery  stock  shall  be  identified  by  its 
botanical  name,  specie  and  variety  printed  on  a  hardwood  tag  which  shall 
be  fastened  to  the  trunk  of  the  tree,  shrub  or  to  the  flat  of  ground 
cover.  Identification  tags  shall  be  fastened  to  every  tr*»p  «pH  tr  twenty 
percent  ol  the  shrubs  in  each  grouping  of  each  variety  throughout  the 
project.    Ground  cover  shall  have  one  tag  for  each  flat  of  each  variety. 

The  Contractor  shall  notify  the  Engineer  forty-eight  hours  In 
advance  of  the  tuse  the  nursery  stock  is  to  be  received  at  the  site.  All 
nursery  stock  shall  be  available  for  inspection  at  a  nursery  located 
within  fifty  measured  road  miles  from  San  Francisco's  City  Hall.  If  not 
available  within  this  area ,  all  additional  expenses  for  transportation , 
board  and  lodging  resulting  from  the  Engineer's  inspection  shall  be 
borne  by  the  Contractor. 

1007.08  PLANTING  PROCEDURES  FOR  PLANTS  IN  CONTAINERS.  - 
Planting  pits  lor  plants  supplied  In  containers  shall  conform  to  th e 
following  minimum  standards;  a  one  gallon  container  shall  be  twelve 
inches  wider  and  six  inches  deeper  than  the  container  size;  a  five  gallon 
container  shall  be  sixteen  inches  wider  and  nine  inches  deeper  than  the 
container  size,  and  a  fifteen  gallon  container  shall  be  twenty  four  inches 
wider  and  twelve  inches  deeper  than  the  container  size.  The  soil  in  the 
planting  pits  shall  be  of  optimum  moisture  content  at  the  time  of 
planting.  Excessively  wet  or  dry  soil  as  well  as  unfavorable  weather 
conditions  shall  be  considered  unacceptable  transplanting  conditions. 

All  containers  shall  be  cut  with  tin  snips  or  approved  can  cutters . 
An  axe  shall  not  be  used. 

When  planting,  the  root  balls  shall  be  handled  carefully  so  that  they 
do  not  crack  or  fall  apart.  The  Engineer  may  require  Ught  slashing  of 
the  sides  and/or  a  criss-cross  across  the  bottom  of  the  root  ball  to  sever 
exposed  roots  growing  in  a  circular  manner. 

All  planting  pits  shall  be  backfilled  with  "prepared  soil"  as  specified 
in  Section  1007.05. 

In  planting,  the  plant  root  ball  shall  be  placed  high  enough  in  the 
pit  so  that  after  due  natural  settling  the  top  of  the  root  ball  soil  is  not 
more  than  one  inch  below  the  surface  of  the  surrounding  adjacent 
ground.  This  will  be  checked  specifically  during  the  p remain tenance 
inspection.  Adjustments  shall  be  made  by  the  Contractor  to  achieve  the 
Specified  positioning. 

After  the  root  ball  is  in  position ,  more  "prepared  soil"  shall  be 
added  and  hand-tamped  into  place  to  bring  the  back  fill  up  to  grade. 

When  the  backfill  is  approximately  in  place,  fertilizer  tablets  shall  be 
placed  alongside  and  around  the  root  baU  according  to  the  following 
schedule : 

1  Gallon  plant   :       3  tablets 

5  Gallon  plant  :  5  tablets 
15  Gallon  plant  :  6  tablets 
24  Inch  Box  8  tablets 

36  Inch  Box  :  10  tablets 
48  Inch  Box  :  12  tablets 
54  Inch  Box       :      14  tablets 
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After  planting,  the  Contractor  'shaU  build  a  six-inch  hieh  term 
around  the  root  ball  forming  a  basin  to  facilitate  watering.  The  beririB 
shall  be  maintained  throughout  the  planting  and  maintenance  periods. 
No  berms  are  required  in  grass  areas. 

All  plants  shall  be  watered  immediately  after  planting. 

Trees  shall  be  staked  and  tied  immediately  after  planting. 

^  1007.09  TREE  STAKING.  -  Each  tree  shall  be  slaked  at  the  time  of 
planting  using  stakes,  tree  straps  and  nails. 

Each  tree  shall  be  double  staked  with  two  cross  braces  and  two  ties 
minimum.  Cross  bracing  material  shall  be  made  of  redwood  or  douglas 
fir  construction  grade  wood  with  dimensions  of  one  Inch  by  three  inches 
by  the  distance  between  the  two  stakes. 

The  position  of  the  cross  braces  shall  be  determined  for  each  tree 
according  to  the  height  and  branching  structure  of  the  tree. 

Stakes  shall  be  positioned  so  as  to  miss  the  root  ball  completely. 
Stakes  shall  be  made  of  douglas  fir  or  redwood  construction  grade  or 
lodgepole  pine  wood  with  dimensions  of  two  inches  by  two  inches  by 
twelve  feet  long.  Slakes  shall  be  hardwood  pointed  at  one  end  and 
treated  after  being  pointed  with  copper  napthanatc  which  shall  penetrate 
the  stake  to  a  minimum  of  one-quarter  inch  depth.  Four  feet  of  the 
stake  shall  lie  below  grade  level. 

Each  tree  shall  be  secured  to  the  cross  braces  using  two  straps 
(minimum)  in  a  figure-eight  tie.  Tree  ties  shall  be  made  of  a  durable 
corded  rubber  and  of  sufficient  length  so  that  they  are  semi-loose  K-iih 
approximately  one-quarter  inch  clearance  between  the  tree  trunk  and  the 
strap . 

The  straps  shall  be  secured  to  the  braces  by  nailing  with 
eleven-gauge  galvanized  roofing  nails  placed  at  the  center  of  the  brace. 

1007 . 10  GUYING.  -  Guying  material  shall  consist  of  zinc  coaled 
number  ten  BKG  guy  wire  connected  with  galvanizing  tumbuckles.  one 
per  line.  Plastic  ribbon  tie  one  inch  wide  with  a  minimum  tensile 
strength  of  five  hundred  pounds  shall  be  used  to  connect  ruy  wire  to 
tree  branch. 

A  deadman  stake  two  inches  by  four  inches  by  two  feet  long  or  a 
three-quarter  inch  diameter  by  three  feet  long  steel  pipe  shall  be  used 
to  hold  each  gvy  wire  in  place. 

One-half  inch  polyethylene  tubing  painted  white  shall  be  used  to 
cover  guy  wire. 

For  twenty-four  inch  and  thirty-six  inch  boxes,  a  minimum  of  three 
guy  wires  shall  be  used.  For  forty-eight  Inch  boxes  and  fifty-four  inch 
boxes  a  minimum  of  four  puy  vrires  shall  be  used  for  safety. 

1007.11  GROUND  COVER.  -  Ground  cover  nursery  stock  and  lawn 
the   planting   thereof  shall  be  in  accordance  with   the  applicable 

requirements  of  Section  1007.08. 

Ground  cover  shall  not  be  planted  in  an  area  until  all  trees  and 
shrubs  for  that  particular  area  have  been  planted  and  all  surplus 
material  removed. 

Spacing  of  ground  cover  nursery  stock  shall  be  as  indicated  on  the 
plans  or  specified  in  the  Special  Provisions. 

Ice  Plant  (Mesembryanthemu  Edule)  cuttings  shall  be  planted  one  to 

a    hole,    or    Pt    nn*-frvM    o«nto—    ^^^^    apaii  ^rouiiu 

measurement.    Plants  in  adjacent  rows  shall  be  staggered. 
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1007.12  SEQUENCE  OF  PT.ANTINn_FOR  GROUND  COVER  NURSERY 
STOCK"."  Planting  pits  shilT  "Be  excavaie'd  to  tne  proper  size  ano  aepth 
to  accommodate  root  systems  without  cramping. 

Each  plant  shall  be  centered  in  the  pit  In  a  plumb  position, 
regardless  of  the  slope  of  the  ground. 

The  pit  shall  be  backfilled  with  native  soil  material  unless  otherwise 
Bpedfied. 

The  soil  shall  be  carefullv  tamped  around  the  plant,  taking  care  not 
to  bruise  the  plant.  „    ^         .  ^ 

The  area  planted  with  ground  cover  plants  shall  be  watered 
immediately  after  planting. 

The  soils  shall  be  cultivated  to  a  uniform  grade  between  plants  and 
commercial  fertilizer  shall  be  appUed  on  the  ground  surface  over  the 
entire  area  at  a  rate  of  fifteen  pounds  per  one-thousand  square  feet. 

1007.13  GRASS  SEED.  -  Each  variety  of  seed  shall  be  packed 
separately,  delivered  In  good  condition  and  clearly  tagged  as  required 
by  law  showing  the  variety,  purity,  germination  and  weed  content.  The 
seed  shall  be  delivered  as  specified  and  must  be  guaranteed  to  be  as 
stated  on  the  tags. 

The  foUowing  mixture  of  grass  seed  shall  be  used  unless  otherwise 
stated  in  the  Special  Provisions,  the  plans  or  as  directed  by  the 
Engineer: 

Name  of  Seed  Percent  of  Mix 
Perennial  Rye 

Yorkiown  2  25% 

Manhattan  25% 

Hybrid  Blue  Grass 

A-24  30% 
Baron  20% 

1007.14  GRASS  SEED  SAMPLING  AND  TESTING.  -  Determination  of 
purity  shall  be  made  separately  for  each  type  ol  seea  in  the  mixture,  A 
minus  tolerance  of  two-tenths  of  one  percent  in  the  specified  punty  of 
each  type  of  seed  will  be  allowed. 

The  following  tolerances  in  gennination  will  be  allowed: 

96  or  over  * 

90  or  over,  but  less  than  96  6 

80  or  over,  but  less  than  90  ' 

70  or  over,  but  less  than  80  8 

60  or  over,  but  less  than  70  9 

Less  than  6a  

The  Engineer  wiU  take  a  representative  sample  of  each  type  of  seed, 
seal  the  container  and  forward  the  sample  to  the  State  Department  of 
Agriculture  Seed  Testing  Division.  The  samples  will  be  tested  for 
purity.  germinaUon  and  weed  content.  The  seals  on  the  seed  containers 
shall  not  be  broken  until  the  Engineer  consents  to  same  In  writing.  The 
Engineer  may  condemn  any  seed  on  which  the  seal  has  been  broken  prior 
to  the  time  he  consents  to  this  action. 
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If  the  seed  sample  does  not  pass  the  speciGcetions  as  determined  by 
the  tests  made  by  the  State  Department  of  Agriculture,  the  Contractor 
shaJl  immediately  remove  from  the  work  the  seed  which  did  not  meet 
spedficetions. 

If  it  is  in  the  City's  best  interest,  the  Engineer  may  allow  the  seed 
to  be  sampled  and  tested  by  an  approved  private  laboratory  but  all  fees 
and  experises  connected  therewith  ehaU  be  paid  by  the  Contractor. 

1007.15  LAWN  PLANTING  -  After  the  area  is  to  receive  lawn  has 
been  graded  and  cuiuvaied.  it  shall  be  disced  and  cross-disced  in  two 
directions  or  rototilled,  thoroughly  pulverizing  the  surface. 

Fertilizer  shall  be  applied  to  Indicated  turf  areas  et  a  rate  equal  to 
one  pound  of  actual  nitrogen  per  one  thousand  square  feet.  Fertilizers 
shall  be  applied  by  mechanical  rotary  or  drop  soil  to  a  depth  of  three 
inches.  Areas  inaccessible  to  power  equipment  shall  be  fertilized  with 
hand  tools  and  incorporated  into  the  soil.  The  Contractor  shall  restore 
prepared  areas  to  the  specified  condition  prior  to  seeding  if  eroded, 
settled,  or  otherwise  disturbed  after  fine  grading. 

Only  skilled  workmen  will  be  allowed  to  sow  the  seed.  The  surface 
shall  be  raked  lightly  and  the  seed  sown  evenly  by  a  mechanical  seeder 
at  the  rate  of  one  pound  per  one  hundred  square  feet.  Sowing  shall  be 
done  only  in  calm  weather  and  in  the  presence  of  the  Engineer. 

After  the  seed  has  been  sown,  the  surface  of  the  soil  shall  be  raked 
very  lightly,  bo  that  the  germination  is  even  throughout.  After  raking, 
the  surface  shall  be  rolled  with  a  light  roller  to  achieve  an  even  surface 
free  of  humps  and  surface  irregularities  to  facilitate  mowing. 

Immediately  after  completion  of  planting .  the  seeded  area  shall  be 
watered  with  a  fine  spray  to  provide  a  one-inch  depth  of  penetration 
into  the  soil.  The  top  surface  shall  not  be  allowed  to  dry  out  at  any 
time. 

1007.16  LAWN  sop.  -  Lawn  sod  shall  be  at  least  ten  months  old  and 
have  a  well  developed  root  system  firmly  knitted  together.  The  sod 
shall  be  free  from  weeds  and  shall  be  treated  with  a  lawn  moth  control 
agent.  Sod  shall  be  delivered  in  one  foot  wide  strips,  five  feet  long  and 
one  and  one-half  inches  thick.  Sod  shall  be  as  specified  in  the  Special 
Provisions  or  on  the  plans. 

1007.17  LAWN  SOD  PLANTING.  -  Preparation  for  Uwn  sod  planUng 
shall  be  similar  to  that  as  required  for  lawn  planting  in  Section  1007.15. 

The  Contractor  shall  lay  sod  to  form  a  solid  mass  with  tightly  fitted 
joints.  Ends  and  sides  of  sod  strips  shall  be  butted  together  and  edges 
shall  not  be  overlayed.  Strips  shall  be  staggered  to  offset  joints  in 
adjacent  courses.  All  excess  sod  shall  be  removed  to  avoid  smothering 
of  adjacent  grass.  The  top  of  the  sod  pad  shall  be  flush  with  adjacent 
curbs,  sidewalks,  drains  and  seeded  areas. 

Sod  shall  not  be  installed  on  saturated  soil.  The  initial  row  of  sod 
shall  be  installed  in  a  straight  line  beginning  at  the  bottom  of  slopes, 
perpcr.iic-l«  to  the  direction  of  the  sloped  areas.  Subsequent  rows 
shall  be  placed  parallel  to  and  tightly  against  previously  installed  rows. 

Sod  placed  on  slopes  greater  than  three  to  one  shall  be  pegged  to 
prevent  slippage.    Place  two  stakes  per  yard  of  sod. 

Sod  shall  be  thoroughly  watered  with  a  fine  spray  immediately  after 
iaj-lng.  Sod  shall  be  rolled  with  a  light  lawn  roller  to  ensure  contact 
with  subgrade. 
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1007.18  STREET  TREE  AND  MEDIAN  PLANTING.  -  All  street  tree 
ai,u  mfcdifa-;  plan  ting  bhtdl  perioioied  ui  accordance  with  the 
requirements  of  Section  1007.08,  except  as  hereinafter  specified.  The 
Engineer  shall  be  notified  forty-eight  hours  prior  to  planting.  In  street 
tree  planting,  the  tree's  root  bail  shall  be  flush  with  the  bottom  edge  of 
the  bricks  or  precast  covers  in  the  sidewalk  areas. 

All  plantings  in  center  islands  having  an  irrigation  system,  in  areas 
not  requiring  slope  stabilization  or  in  removed  sections  of  the  sidewalk , 
shall  be  planted  without  basins  or  berms  around  the  pits  anu  ButuI  not 
be  mulched. 

1007.19  CUTTING  CONCRETE  AND  ASPHALT  PAVEMENTS.  - 
Concrete  and  asphalt  sidewalk  and  island  pavement  shall  be  cut  along  the 
edge  of  each  tree  pit  with  a  concrete  cutting  saw,  as  speci^ed  in  Section 
701.03.  to  a  depth  of  two  Inches  to  isolate  the  section  of  concrete  or 
asphalt  to  be  removed  and  to  leave  a  clean-cut  edge  on  the  remaining 
sidewalk  or  pavement.  Edges  shall  be  cut  parallel  and  perpendicular  to 
the  curb  and  shall  be  squared  and  true  except  for  pits  in  traffic  Islands 
which  shall  be  aligned  as  directed  by  the  Engineer. 

1007.20  BRICKS  OR  PRECAST  COVERS  SET  ON  SAND.  -  Bricks  or 
precast  covers  set  on  a  sand  bed  shall  not  be  placed  until  the  last  days 
of  the  "Plant  Establishment  Period."  The  prepared  backfill  in  the  tree 
pits  shall  have  settled  and  present  a  firm  bed,  as  determined  by  the 
Engineer,  before  placing  the  sand  bed.  Bricks  shall  be  burned  solid 
clay  masonry  units,  standard  building  bricks,  brick-red  colored, 
smooth-faced  texture  and  shall  conform  to  the  requirements  for  Grade  MW 
of  ASTM  "Standard  Specifications  for  Building  Brick  (Solid  Masonry 
Units  from  Clay  or  Shale),"  Designation  C62. 

Prepared  backfill  in  planting  pits  shall  be  regraded  to  receive  the 
bricks  or  precast  cover  on  the  sand  bed.  The  Contractor  shall  make 
certain  that  backfill  is  firmly  packed  under  adjacent  sidewalk  and 
pavement  and  shall  hand-tamp  fill  material  under  adjacent  sidewalk  and 
pavement  if  necessary  at  the  same  time  the  sand  bed  is  placed.  A  two 
inch  layer  of  clear  river  sand  shall  be  placed  over  the  prepared  backfill 
to  form  a  firm  setting  bed  for  the  bricks  or  precast  cover.  The  top 
surface  of  the  bricks  or  precast  cover  shall  be  flush  with  the  adjacent 
pavement  surface. 

After  the  bricks  have  been  placed  and  full-joint  mortared,  clean 
sand  shall  be  placed  around  the  tree  to  about  one-half  inch  below  the 
surface  of  the  bricks  and  the  bricks  shall  be  brushed  clean.  Any 
bricks  that  within  a  one  year  period  tip.  rock  or  settle,  shall  be 
removed  and  reset  to  finished  grade  in  accordance  with  Section  105.10. 

1007.21  TREE  GUARDS.  -  Except  for  conifers,  all  trees  planted  in 
paved  areas  shaU  have  a  tree  guard  constructed  of  three-quarter  mesh, 
sixteen  gauge,  four  feet  wide  galvanized  wire  cloth,  placed  immediately 
around  the  tree.  Each  guard  shall  be  securely  fastened  top  <»Tid  bottom 
to  the  inner  side  of  the  tree  stakes  with  three,  three-quarter  inch 
galvanized  staples.  The  guard  shall  be  positioned  with  the  joint  at  the 
inside  of  the  stakes  so  that  passers-by  will  not  get  snagged.  The 
bottom  edge  of  the  tree  guards  shall  be  a  maximum  of  eighteen  Inches 
above  the  adjacent  grade. 
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1007.22  PAYMENT.  -  Imported  soil  satisfactorily  furnished  and 
placeH  as  specified  sTiaU  be  paid  for  as  specified  in  the  SpcciaJ 
Provisions.  When  imported  soil  is  specified  to  be  paid  for  at  the  price 
bid  per  unit  volume,  the  depth  to  be  used  in  computing  the  volume  bhall 
be  the  depth  measured  normal  to  the  slope  of  the  natural  grade  with 
compacted  soil  in  place,  multipbed  by  the  area  measured  along  the 
surface  of  the  finished  grade.  When  imported  soil  is  Epecified  to  be  paid 
for  at  the  price  bid  per  unit  area,  the  area  shall  be  measured  along  the 
ourXaCc  Tuiished  grade. 


SECTION  1008 
MAINTENANCE  AND  PLANT  ESTABLISHMENT 


1008.01  GENERAL.  -  The  Contractor,  from  the  time  of  planting, 
shall  maintain  all  nursery  stock  and  other  planting  planted  under  the 
contract,  shall  do  all  work  to  establish  the  satisfactory  growth  of  such 
planted  nursery  slock  and  other  planting,  shall  maintain  the  entire  of 
the  areas  landscaped  under  the  contract,  shall  continue  such  maintenance 
throughout  the  "Plant  Establishment  Period",  and  shall  do  all  related  and 
Incidental  Work. 

Maintenance  shall  include  replacing  any  planted  nursery  stock  or 
other  planting  which  fails  to  establish  normal  healthy  growth,  as 
determined  by  the  Engineer .  Replacement  with  healthy  stock  shall  be 
made  immediately  upon  withering  or  failure  to  grow,  or  within  forty-eight 
hours  after  notification  by  the  Engineer;  in  addition,  any  replacements 
which  fail  to  grow  Batisfaclorily ,  as  determined  by  the  Engineer,  shall  be 
satisfactorily  replaced  by  the  Contractor;  all  at  no  additional  cost  to  the 
City . 

Maintenance  shall  also  include  keeping  the  landscaped  areas  free  of 
weeds,  rocks,  debris  and  other  deleterious  material;  maintaining  and 
keeping  plant  irrigation  basins  and  saucers  properly  formed;  cultivating; 
restoring  ground  areas  damaged  by  erosion  or  trespassing;  doing  all 
necessary  watering  including  furnishing  water  and  equipment  for  the  use 
thereof;  and  doing  all  other  work  necessary,  or  required,  for  the 
satisfactory  establishment  of  normal  healthy  growth  of  the  planted 
nursery  stock  or  other  planting. 

1008  02  INSPECTION.  -  After  planting,  the  site  will  be  periodically 
inspected  by  the  Engineer.  Should  the  Contractor,  after  written 
notification  by  the  Engineer  of  any  deficiency  in  the  maintenance  or 
necessity  for  replacement  of  plants,  fail  to  remedy  such  deficiency  or 
make  such  replacement,  the  Engineer  may  cause  such  deficiency  to  be 
remedied  or  replacement  made  and  the  cost  thereof  deducted  from  moneys 
due  the  Contractor.  Should  the  best  interest  of  the  City  require 
immoHioiA  ^.omftMy  wjthc'it  *he  delay  incident  to  such  notification,  remplib' 
action,  as  necessary  to  alleviate  the  emergency  will  be  taken  and  the 
cost  thereof  deducted  from  moneys  due  the  Contractor. 

1008.03  PRE-MAINTENANCE  INSPECTION  AND  APPROVAL.  -  The 
Contractor  shall  notify  the  Engineer  in  writing,  at  least  one  week  prior 
to  the  completion  of  all  planting  and  related  work  that  all  plant  material, 
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wiU  at   the  time   stated .    be   satisfactorilv  in  place .    weed    free .    and  in 

satisfactory  condition . 

The  Engineer  will  schedule  and  make  arrangements  for  the  planting 
inspection.  Approval  of  the  planting  at  this  inspection  signifies  thai  the 
planting  has  been  satisfactorily  completed  and  the  "Plant  Establishment 
Period"  may  commence. 

If  the  inspection  reveals  deficiencies  in  the  planting,  the  Engineer 
will  give  the  Contractor  a  Ugt  _  of  deficiencies  to  be  corref  tPH  hy  the 
Contractor  beiore  the  "Plant  Establishment  Period"  may  commence. 

If  the  inspection  reveals  deficiencies  in  the  planting,  the  Engineer 
will  give  the  Contractor  a  list  of  deficiencies  to  be  corrected  by  the 
Contractor  before  the  "Plant  Establishment  Period"  may  begin.  The 
Contractor  shall  correct  the  deficiencies,  request  a  second  inspection  to 
verify  that  the  corrections  have  been  made,  and  if  so  verified,  the 
Engineer  will  notify  the  Contractor  to  begin  the  "Plant  Establishment 
Period."  If  deficiencies  still  exist,  the  procedure  shall  be  repeated  and 
the  beginning  of  the  "Plant  Establishment  Period"  shaU  be  delayed  until 
all  noted  deficiencies  have  been  corrected. 

1008.04  PLANT  ESTABLISHMENT  WORK.  -  The  "Plant  EstabUshment 
Period"  shall  He  a  period  of  continuous  iatisfactory  maintenance,  the 
duration  of  which  shall  be  as  specified  in  the  Special  Provisions. 

The  "Plant  Establishment  Period"  shall  commence  on  the  date 
designated  by  the  Engineer  after  satisfactory  completion  and  approval  of 
the  planting  and  related  work. 

Weeding  shall  be  done  periodically,  often  enough  to  prevent  weeds 
from  growing  to  two  inches  in  height. 

Weed  control  by  chemical  treatment  will  be  permitted,  but  the 
Contractor  shall  be  responsible  for  any  damage  to  adjacent  plants  by  the 
use  thereof.    The  use  of  mowers  and  scythes  will  not  be  allowed. 

Sand  in  planting  pits  for  trees  planted  in  sidewalk  areas  shall  be 
replenished  every  thirty  days  prior  to  final  inspection. 

Irrigation  basins  shall  be  reformed  and  remulched  prior  to  final 
inspection. 

Additional  work,  in  the  judgment  of  the  Engineer  necessary  for 
proper  plant  establishment,  shall  be  done  as  Incidental  Work.  Examples 
of  such  work  are;  wind  guards  for  trees  and  shrubs,  stakes  for 
shrubs,  additional  protective  fencing,  and  drainage  ditches. 

Planting  shall  be  replaced  as  necessary  in  accordance  with  the 
requirements  of  Section  1008 . 01 .  In  addition .  replacement  trees  and 
shrubs  planted  during  the  "Plant  Establishment  Period"  shall  each  be 
clearly  identified  by  a  large ,  white ,  wooden  tag  attached  thereto . 
showing  the  date  of  planting. 

Plants,  replacing  those  previously  planted  and  not  observed  for  the 
full  "Plant  Establishment  Period",  which,  after  acceptance  of  the  work, 
fail  to  establish  normal  healthy  growth  shall  be  considered  to  be  defects 
in  the  work,  and  subject  to  the  requirements  of  Section  105.10. 

1008.05  TREE  AND  SHRUB  MAINTENANCE.  -  Maintenance  of  trees 
and  shrubs,  and  plant  establishment  work  therefor,  shall  be  in 
accordance  with  the  applicable  requirements  of  Sections  1000  and  1008. 

Any  plants  that  have  settled  so  that  the  top  of  the  root  ball  is  below 
the  bottom  of  the  basin  or  finished  grade,  as  applicable,  shall  be  raised 
to  the   specified  level.     All  plants  that  have  settled  deeper  than  as 
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specified  immediately  hereinbefore ,  and  have  failed  to  ^row ,  shall  be 
removed  and  replaced  by  the  Contractor  al  his  sole  expense. 

1008.06  GROUND  COVER  NURSERY  STOCK  MAINTENANCE.  - 
Midway  in  the  "Plant  Establishment  Period",  fifteen  pounds  of  commercial 
fertilizer  shall  be  applied  per  lOOO-square  feet  of  p'ound  cover  area. 

Nursery  slock  shall  be  watered  sufficiently  to  keep  the  ground  moist 
well  below  the  root  system,  throughout  the  life  of  the  contract. 

1008.07  LAWN  MAINTENANCE.  -  Ar«as  planted  with  lawn  shall  be 
watered  sufficiently  to  keep  the  area  uniformly  moist  throughout  the  bfe 
of  the  contract. 

The  lawn  shall  be  mowed  and  trimmed  when  the  grass  reaches  a 
height  of  two  Inches,  after  which  the  area  shall  be  satisfactorily  rolled. 
After  initial  mowing,  the  lawn  shall  be  mowed  once  a  week. 

All  bare  spots  on  the  lawn  shall  be  reseeded. 

The  lawn  shall  be  maintained  for  the  duration  of  the  "Plant 
Establishment  Period"  at  the  end  of  which  time  the  lawn  shall  be  mowed, 
weeded,  and  trimmed  for  final  inspection. 

1008.08  SOD  MAINTENANCE  -  While  the  prass  is  growing  the 
Contractor  shall  keep  the  lawn  free  from  weeds  and  disease .  Either 
chemical  weeding ,  hand  weeding ,  or  both  may  be  used  to  maintain 
healthy  lawn  growth.  The  grass  shall  be  cut  as  many  times  as  required 
to  keep  the  height  of  the  grass  below  two  Inches.  No  cut  grass  shall  be 
allowed  to  lay  on  the  turf.  Any  bare  spots  shall  be  filled  with  sod  to 
fit.    No  seeding  will  be  allowed. 

1008.09  CULTIVATING.  -  The  area  between  plants  shall  be  kept 
cultivated  and  shall  have  been  cultivated  within  seven  days  prior  to  the 
pre-maintenance  inspection  and  within  seven  days  prior  to  the  final 
acceptance  inspection. 

1008.10  FINAL  ACCEPTANCE  INSPECTION  AND  APPROVAL.  -  At 
least  one  week  in  advance  of  the  expiration  of  the  "Plant  fcEiablishment 
Period"  the  Contractor  shall  request  the  Engineer  to  schedule  a  final 
acceptance  inspection. 

The  inspection  will  be  similar  to  the  pre-maintenance  inspection.  If 
any  deficiencies  are  noted  by  the  Engineer  at  the  final  inspection,  the 
"Plant  Establishment  Period"  will  be  extended  until  such  defiaencies  are 
satisfactorily  corrected.  The  Contractor  shall  bear  all  costs  required  to 
maintain  the  plantings  during  the  extended  "Plant  Establishment  Period" 
and  if  the  time  allowed  for  completion  of  the  job  is  exceeded,  will  be 
liable  for  liquidated  damages. 


10-26 


SECTION  1009 


RESTORATION  OF  EXISTING  LAWN  AND  OTHER  PLANTING 


1009.01  GENERAL.  -  The  Contractor  shall  not  disturb  or  cause 
neglect  to  existing  lawn  and  planting  within  or  outside  the  contract  area 
due  to  his  operations. 

Where  trenches  and  othei  excavations  and  land  used  by  the 
Contractor  are  In  existing  Uwn  or  other  existing  planted  areas,  the 
Contractor,  as  specified  in  the  Special  Provisions  or  designated  on  the 
plans,  shall  either  replace  existing  Uwn  by  reseeding  or  shall  remove, 
■tore  and  subsequently  replace  existing  Uwn  by  resodding;  and  shall 
remove,  store  and  subsequenUy  replant  all  other  existing  vegetation 
other  than  ground  cover  planting;  aU.  except  as  otherwise  specified,  to 
the  extent  required  to  be  removed  as  a  result  of  his  operations;  and 
shall  maintain  for  the  duraUon  of  the  contract,  all  Uwn  and  other 
planting  replaced  by  him. 

Lawn  and  other  planting  not  required  to  be  removed  but  damaged  or 
destroyed  by  the  Contractor's  operations,  plants  not  acceptable  for 
replanting  due  to  improper  removal  and  storage,  plants  which  the 
Contractor  chooses  to  repUce.  and  ground  cover  ()lanting.  shall  be 
replaced  with  lawn  and  other  planting,  as  applicable,  at  least  equivalent 
in  quality  to  that  which  existed  prior  to  the  work  under  the  contract. 
In  this  case,  replacement  of  existing  lawn  shall  be  by  reseeding 

In  order  that  future  growth  can  be  assured,  the  Contractor  shall  not 
delay  completion  of  backfiU  and  restoration  of  Uwn  and  other  planUng. 

All  lawn  and  other  planting  replaced  by  the  Contractor  shall  be 
planted,  maintained,  and  inspected  prior  to  acceptance  as  hereinbefore 
specified  for  the  respective  type  of  planting. 

1009.02  MATERIALS  -  Commercial  fertilizer,  imported  soil, 
plantings,  grass  seed,  and  other  materials  necessary  or  required  for  the 
satisfactory  restoration  of  existing  plantings  shall  be  as  specified  in 
Section  1007. 

,  1009.03  REPLACEMENT  OF  TOPSOIL.  -  When  excavating  in  existing 
lawn  and  other  planted  areas,  the  Contractor  shall  properly  separate,  as 
determined  by  the  Engineer,  topsoil  from  the  other  material  excavated; 
or  in  lieu  thereof,  may  furnish  imported  soil  at  his  own  expense. 

The  Contractor  shall  construct  compacted  backfill  to  the  required 
lOof^**^*  topsoil  and  shall  comply  with  the  provisions  of  SecUon 

He  shall  place  topsail  or  Imported  soil  as  the  case  may  be.  and  in 
Uwn  area  replace  the  Uwn  sod  if  specified  to  a  thickness  at  least  equal 
to  that  of  the  adjacent  existing  topsoil.  In  any  case,  a  minimum  depth 
of  eight  inches  of  topsoil  or  Imported  soU  and  Uwn  sod.  as  appUcable. 
shall  be  placed. 

^^^'"Ported  soil  shaU  be  in  accordance  *rtth  the  requirements  of  Section 

Before  any  tree,  shrub  or  ground  cover  replanting  or  Uwn 
resodding  or  reseeding,  topsoil  or  imported  soil  shall  be  fertilized  with 
an  application  of  commercial  fertilizer,  mixed  thoroughly  in  the  top 
one-quarter  inch  of  topsoU  or  at  the  rate  of  two  pounds  per  one 
hundred  square  feet. 
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CfTV  AND  COUNTY  OF  SAN  FRANCISCO 

si-ooao 

RESOLUrrON  No.  


WHEREAS,  Bids  for  San  Francisco  Water  Department  Contract  No.  WD-2050, 
Clean  and  Coat  36-Inch,  60-Inch  and  48-Inch  Mains  at  Lake  Merced  and  Caltrans  District 
Yard  were  received  and  opened  publicly  on  December  4,  1990;  and 

WHEREAS,  The  low  bid  in  the  net  amount  of  $114,902.00  was  submitted  by  Eddie 
D.  Steppat,  Inc.  Waterproofing  &  Restoration;  and 

WHEREAS,  The  second  low  bid  in  the  net  amount  of  $116,600.00  was  submitted 
by  Pacific  International  Construction  Co.;  and 

WHEREAS,  The  third  low  bid  in  the  net  amount  of  $135,300.00  was  submitted  by 
Eligom  International  Construction;  and 

WHEREAS,  The  Utilities  General  Counsel  determined  that  the  low  bid  and  second 
low  bid  were  non-responsive  and  recommended  that  they  be  rejected;  now  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  awards  San  Francisco  Water 
Department  Contract  No.  WD-2050,  Clean  and  Coat  36-Inch,  60-Inch  and  48-Inch  Mains  at 
Lake  Merced  and  Caltrans  District  Yard  in  the  net  amount  of  $135,300.00  to  Eligom 
International  Construction,  222  Montana  Street,  San  Francisco,  CA  94112,  as  the  lowest 
responsive  bidder. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.  >c  m..tina  of         JANUARY  22  1991 

at  its  meeting  of  __ —  


Secretary,  Public  Utilities  Commissi^ 
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CfTY  AND  COUNTY  OF  SAN  FHANCISCO 


91-0031 

RESOLUTION  No.  


WHEREAS,   Sec.   38.8  of  the  San  Francisco  Administrative  Code 
provides  for  the  appeal  of  Transit  Impact  Development  Fee  determinations 
to  the  Public  Utilities  Commission  in  order  to  reduce  the  amount  of  the 
Fee  obligation,  and 

WHEREAS,  The  Public  Utilities  Commission,   at  its  regular  meeting  on 
July  24,   1990,   requested  the  Transit  Impact  Development  Fee  Administrator 
to  review  the  original  Fee  determination  for  51  Federal  St,  (Assessor's 
Block  3774,   Lot  13),  and 

WHEREAS,  The  TIDE  Administror  has  met  with  the  property  owner, 
toured  the  subject  property,   reviewed  relevant  floor  plans,   and  evaluated 
additional  documentation  of  building  activities  prior  to  conversion  to 
office  use  and  recommends  that  the  original  determination  be  revised  to 
reflect  the  additional  information  provided,  and 

WHEREAS,  The  Commission,  having  duly  reviewed  and  discussed  the 
proposed  revision  to  the  Transit  Fee  determination  of  51  Federal  St.   at  a 
regular  meeting  of  the  Commission,   now  therefore  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  authorizes  the 
General  Manager  of  the  Public  Utilities  Commission,  or  his  designee,  to 
revise  the  determination  of  the  Transit  Impact  Development  Fee  for  51 
Federal  St.    from  $117,777.05  to  $71,212.50. 
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/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JHUU^^'^   


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

■-.ITr  AND  t,Ol>NIY  OF  SAN  FRANCIM^U 

91-0032 

RESOLUTION  Na  


WHEREAS,   Sec.   38.11  of  the  San  Francisco  Administrative  Code 
provides  for  the  imposition  of  special  assessment  liens  on  projects  which 
are  delinquent  on  payment  of  the  Transit  Impact  Development  Fee,  and 

WHEREAS,  The  General  Manager  of  the  Piiblic  Utilities  Commission  has 
determined  that  on  Dec.   31,   1990,   there  was  one  property  (51  Federal  St.) 
in  the  City  and  County  of  San  Francisco  that  had  not  paid  the  Transit 
Impact  Development  Fee  within  60  days  of  a  second  request  for  payment  of 
the  Fee  and  had  not  had  property  tax  liens  approved  in  prior  years,  and 

WHEREAS,  The  General  Manager  of  the  Public  Utilities  Commission  is 
required  to  submit  a  list  of  such  properties  to  the  Board  of  Supervisors 
for  their  review,  decision,   and  action;  now  therefore  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  authorizes  the 
General  Manager  of  the  Public  Utilities  Commission  to  submit  the  list  of 
Delinquent  Payments. of  the  Transit  Impact  Development  Fee  (effective  Dec. 
31,   1990)   to  the  Board  of  Supervisors  for  their  deliberation  and  action 
to  impose  a  special  assessment  property  tax  lien  on  51  Federal  St . 
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/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JANUARY    22  WU    ^ 


Secretary,  Public  Utilities  Commission 


PUBLIC  O  ni_i  I  it^o  ^v^iv.iwit-^ 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


91-0033 

RESOLUTION  No.   


WHEREAS,  The  Metropolitan  Transportation  Commission  allocated 
$1,600,584  of  TDA  sales  tax  revenues  to  Muni  for  a  FY  1986-B7  capital 
improvement  allowance;  and 

WHEREAS.  The  Board  of  Supervisors  in  Ordinance  //95-87 
($1,339,541)  and  #284-87  ($93,800)  has  previously  appropriated  $1,433,341 
of  these  FY  1986-87  TDA  funds;  and 

HHEREAS,  $167,243  in  FY  1986-87  TDA  Capital  Improvement 
allowance  funds  remain  available  as  deferred  revenues  and  never 
appropriated;  and 

WHEREAS,  Under  Municipal  Railway  Contract  #  MR-1035  perimeter 
fencing  is  to  be  fabricated  and  installed  at  the  Kirkland  Motor  Coach 
Facility;  now.  THEREFORE  be  it 

RESOLVED.  That  the  Public  Utilities  Commssion  requests  the 
Mayor  to  recommend  to  the  Board  of  Supervisors  a  supplemental 
appropriation  of  $167,243  of  FY  1986-87  TDA  capital  Improvement  allowance 
monies  to  fabricate  and  install  security  fencing  and  gates  at  various 
Kirkl;ind  Yard  locations. 
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/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  '  JANUARY    22  1991 


Secretary.  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RODEL  E  Roots 
PRESIDENT 


ART  AGN05,  MAYOR 
THOMAS  J.  ELZEV.  GENERAL  MANAGER 


SHERRr  CHIESA 
VCE  PRESIDENT 


MUNICIPAL  RAILWAY 


H,  WELTON  FLYNN 


WATER  DEPARTMEm 


ARTHUR  V.  TCXJPIN 


HETCH  HETCHY 
WATER  AND  POWER 


GORDON  CHIN 


January  15,  1991 


Notice  is  hereby  given  that  the  PubHc  Utilities  Commission  of  the  City  and 
County  of  San  Francisco  will  conduct  a  public  hearing  on  Tuesday,  January  29, 
1991.  at  2:00  P.M.,  in  Room  282  City  Hall,  San  Francisco,  California  to  consider 
budget  proposals  for  Fiscal  Year  1991/92  for  all  departments  and  bureaus  under 
the  jurisdiction  of  the  Pubbc  Utilities  Commission. 

Members  of  the  pubUc  are  invited  to  attend  and  present  their  views. 

Copies  of  the  proposed  budgets  will  be  available  for  review  in  Room  287 
City  Hall,  San  Francisco,  California  beginning  January  22,  1991. 


Romaine  A.  Boldridge 
Secretary 


0057L 


287  CITY  HALL  •  SAN  FRANCISCO.  CALIFORNIA  94102  •  (415)  554-7316  •  FAX  (415)  554-7470 


MINUTES 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF   SAN  FRANCISCO 

Art  Agnos 
Mayor 

SPECIAL  MEETING 

Room  282,  City  Hall 
2:00  P.M. 
January  29,  1991 

COMMISSIONERS 
Sherri  Chiesa,  President 
Gordon  Chin,  Vice  President 
H.   Welton  Flynn 
Arthur  V.  Toupin 
Rodel  E .  Rodis 


DEPARTMENTS 


BUREAUS 


Hetch  Hetchy  Project 


Energy  Conservation 


Municipal  Railway 


Engineering  and 
Construction  Management 


Water  Department 


Financial  Management 


Information  Systems 


Management  Efficiency  and 
Productivity 


Personnel  and  Training 
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SECRETARY 


91-021 


call  to  order:     2:10  P.M. 

Present:     President  Sherri  Chiesa,   Vice  President  Gordon  Chin, 
Commissioner  Arthur  V.  Toupin 

Excuseo:     Commissioner  H.  Welton  Flynn,  Commissioner  Rodel  E.  Rodis 

A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of 
the  Public  Utilities  Commission. 


RESOLUTION 
NO. 


On  motion  of  Chin,  seconded  by  Toupin,  the  following 
resolution  was  adopted: 

51-0034      WD        Authorizing  the  General  Manager  of  Public  Utilities 
to  negotiate  and  enter  into  additional  contracts  to 
purchase  and  arrange  for  delivery  of  water  from 
available  sources. 

VOTE:     Ayes  -  Chiesa,  Chin,  Toupin 

Copies  of  the  above  resolution  are  on  file  in  the 
office  of  the  Secretary  of  the  Public  Utilities 
Commission . 

******************** 

Public  Hearing  -  To  consider  the  proposed  budgets  for  Fiscal  Year 
1991/92  for  all  departments  and  bureaus  under  the  jurisdiction  ot 
the  Public  Utilities  Commission. 

Mr.  Thon>as  J.  Elzey,  General  Manager,  Public  Utilities     gave  a  brief 
overview  of  staffs  budget  presentation  to  the  Commission.     He  also 
remarked  on  the  uncertainty  of  this  year's  drought  and  how  it  would 
affect  certain  budget  issues. 

Mr.  Ed  Harrington,  Finance  Director,  gave  a  presentation  on  the 
overall  budget  for  Fiscal  iear  1991/92.     He  presented  to  the 
commission  In  update  to  the  five-year  P^^^^^^^ions  of  the  ^^ter 
Department  and  Hetch  Hetchy.     Mr.  "^^""gton  stated  that  the  Water 
Department's  14%  annual  rate  increase  was  not  expected  to  change 
f.^rr   isot  vpsr'q  oroiections  based  upon  the  current  level  of 
raMontnq      ll  the  curren^level  of  rationing  changes,  then  the  rate 

year  . 

hetch  Hetchy  Water  &  Power 

„.  L....nc.  T.  Kl.in,  D«uty  G.ner.l  M.n„.r,  H.tcl,  Hetch,  ».ter 

General  Fund  could  go  to  zero  if  present  conditions  continue  Mr. 
K!etn  highUgh?ed  some  of  the  major  budget  issues  proposed  which 
inciuoe       1)   additional  legal  services  to  protect   the  City's  water 
rights;   2)  the  stuay  of  PG&E  municipalization;   and  3)  the  study  of 
purchasing  PG&E-owned  streetlights. 


91-022 


Commissioner  Toupin  was  of    the  opinion   that   given   the  shortage  of 
funds,    that   it  would  not  be   a  good   time   to  study  the  municipalization 
of  PG&E  and  would  vote  against  such  a  decision. 

Commissioner  Chin  stated  that  he  would  support  the  study  of  PG&E 
municipalization  in  the  budget. 

President  Chiesa   invited  public  comments. 

Mr.   David  Pilpel  stated  that  he  supports  the  two  studies  involving 
the  PG&E  muncipalization  and  purchase  of  PG&E-owned  streetlights. 
He  also  was  of  the  opinion  that  the  Bureau  of  Energy  Conservation 
and  BMIS  be  decentralized. 

Water  Department 

Mr.  Gregory  Tom,  Deputy  General  Manager,  Water  Department,   oave  an 
overview  of  the  Water  Department's  proposed  Fiscal  Year  1991/92 
budget.     He  said  that  due  to  the  fifth  consecutive  year  of  the 
drought,   staff  had  taken  a  more  pro-active  management  approach  on 
the  budget.     Therefore,   there  would  be  direct  and  indirect  impacts 
on  the  budget.     The  direct  impact  would  be  to  continue  the  current 
water  rationing  and  conservation  programs,   at  a  level  to  be 
determined,  and  the  need  to  purchase  additional  water  through  a 
water  supply  surcharge.     The  indirect  impacts  would  include:     1)  a 
rebate  retrofit  program  designed  to  help  customers  conserve  water; 
2)   to  develop  and  expand  the  public  information  program  related  to 
water  conservation;   and,   3)   the  development  of  specific  projects 
that  include  groundwater   investigations  and  reclaimed  water. 

Commissioner  Chin  requested  clarification  on  the  water  supply 
surcharge  and  how  it  relates  to  the  $4  million  budgeted  for  the 
purchase  of  water,  and  whether  that  surcharge  applies  to  all 
customers,   residential  and  commercial . 

Mr.   Tom  replied  that   the  water   supply  surcharge  applies  to  all 
customers.     This  would  be  an  increase  of  3-l/2(^  per  unit,   or  750 
gallons  of  water,   based  on  actual  consumption  of  water. 

Ms.   Christine  Morioka,   Rate  Administrator,  Water  Department,  further 
explained  that   the  14%  increase  does   include  the  Jf4  million  from  the 
water  supply  surcharge  and  that  the  increase  for  regular  water 
service  would  be  less  than  the  14%   increase.     She  said  the  difference 
would  be  for  the  water  supply  surcharge. 

Commissioner  Toupin  stated  in  view  of  the  increased  need  for  funds 
because  of  the  drought,    that  water  users  would  understand  why  a 
water  surcharge  needs  to  be   implemented.     He  further  said  not  only 
should  the  funds   received  from  the  surcharge  pay  for   the  purchase  of 
water  but  they  should  also  be  used  to  plan  for   the  future. 

President  Chiesa  invited  public  comments. 

Mr.  Pilpel  spoke  in  favor  of  the  long-term  conservation  programs  and 
a  changed  rate  structure  which  would  encourage  water  conservation. 
He  expressed  concerns  regarding  the  two  additional  administrative 
positions  in  the  proposed  uudget. 

Ms.   Virginia  Conway  stated  she  was  of  the  opinion  that  the 
additional  demonstration  gardens  proposed  in  the  budget  was  not 
necessary  and  could  be  eliminated. 
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PUC  Burtjaus 


Mr.   Harrington  summarized   the  PUC  Bureau's  baseline  adjustments  .=ind 
budget  change  proposals,   some  of  which  include:     1)   three  new 
positions  needed   for  Muni's  new  fareboxes;   2)    increases  to  fund  a 
cost-of-living  adjustment  to  the  security  services  contract;    and,  3) 
adjustments  to  DP/WP  maintenance  agreements. 

President  Chiesa  invited  public  comments. 

Mr.   Pilpel  remarked  that  at  some  point  staff  should  examine  which 
bureaus  could  be  decentralized  to  the  various  departments  they  serve. 

Municipal  Railway 

Mr.  Johnny  Stein,  General  Manager,  Municipal  Railway,  explained  how 
the  department  had  tried  to  keep  within  the  Mayor 's  budget 
guidelines.     He  noted  that  in  the  1991/92  budget  request,   ill. 9 
million  was  for  baseline  changes  and  $2.4  million  was  for  new 
programs.     The  baseline  changes  primarily  focus  on  Muni's  fuel 
costs,  contract  paratransit  services,  salaries  and  fringe  benefits, 
and  workers  compensation  costs.     Further,  Muni's  request  for  two  new 
programs  includes:     1)   funds  to  maintain  training  and  for  paid 
leaves  for  assault  victims;   and  2)   the  next  phase  of  the  farebox 
maintenance  program.     Mr.   Stein  said  that  Muni  was  also  requesting  3 
additional  station  agents  to  provide  coverage  at  secondary  booths  in 
some  the  stations  of  the  Muni  Metro  System  and  to  hire  4  temporary 
diesel  mechanics  to  eliminate  the  backlog  of  defer  red  maintenance  on 
the  coaches. 

President  Chiesa  invited  public  comnents. 

Ms.   Alice  Fialkin,    representing  Transport  Workers  Union,   Local  200, 
stated  that  Local   20  0  was  pleased  to  see  there  v/ere  no  cutbacks  in 
tnis  year's  budget  out  mentioned  that  a  couple  of  year's  ago  about 
12%  of  their  workforce  was  lost  due  to  layoffs.     Therefore,  they 
would  like  to  get  some  of   those  positions  back  and  also  see  an 
increase  in  overtime  if  those  positions  are  not  filled. 

Mr .   James  Bryant,   Chapter  President  for  Station  Agents,   SEin,   Loca 1 
790,   thanked  staff  for   their  support   in  addressing  the  need  for  more 
station  agents. 

Mr.   Norman  Rolfe,    representing  San  Francisco  Tomorrow,    spoke  on  the 
need  for  more  street  supervisors,   the  need  to  redirect  STA  funds, 
and  the  distribution  of  sales  tax. 

Mr .   Piipel  mentioned  that  the  budget  did  not  include  subs t i tut e 
positions  or  programs  to  increase  funding  and  change  priorities  in 
some  areas.     He  also  asked  for  copies  of  reports  requested  by  the 
Mayor  and  a  copy  of  the  current  version  of  the  BPREP  report.  Mr. 
Pilpel  suggested  increasing  service  on  Muni   through  use  of  TIDF 
funds.     Additionally,   he  requested  a  summary  of  all  TIDF  revenues 
and  expenses  . 

Ms .   Jano  Oscherwi t z,   Busi ness  Repr esentat i ve  for  Local  790,  thanked 
staff  for  addressing  the  issue  to  hire  additional  station  agents  and 
stated  that  Local  790  would  like  to  continue  working  with  management 
to  resolve  pr obi ems  in  the  area  of  overtime. 


********************** 


THEREUPON   THE  MEETING  WAS  ADJOURNED: 


4:03  P.M. 


Romaine  A.  Boldridge 
Secretary 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCtSCO 

RESOLUTION  No. 


WHEREAS,  the  Public  Utilities  Commission  declared  a  water 
shortage  emergency  on  May  8,  1990  in  Resolution  No.  90-0142  and 
adopted  a  water  rationing  program;  and 

WHEREAS,   the  water  shortage  emergency  and  rationing  program 
are  still  in  effect,   and  if  another  critically  dry  year  occurs, 
water  deliveries  to  the  SFWD  will  have  to  be  reduced  by  about  half, 
creating  a  shortfall  of  over  100,000  acre  feet;  and 

WHEREAS,   this  Commission,    in  Resolution  No.   90-0329  dated 
September  25,   1990  requested  the  Controller  to  transfer  $3  million 
from  the  San  Francisco  Water  Department  Capital  Projects  budget  for 
the  purchase  of  additional  water  supplies  from  the  Placer  County 
Water  Agency,   and  further  authorized  the  General  Manager  of  the  San 
Francisco  Water  Department  to  take  the  necessary  steps  to  obtain 
additional  water  in  the  most  expeditious  manner;  and 

WHEREAS,   this  Commission,   in  Resolution  No.   90-0436  dated 
December  11,   1990  authorized  the  use  of  monies  approved  in 
Resolution  No.   90-0329  for  the  purchase  of  water  from  the  Modesto 
Irrigation  District  and  for  unspecified  additional  water  purchases; 
and 

WHEREAS,   the  purchase  of  additional  water  supplies  is 
necessary  to  protect  the  customers  of  the  San  Francisco  Water 
Department  by  maintaining  an  adequate  water  supply;  and 

WHEREAS,   the  opportunity  to  purchase  additional  supplemental 
water  supplies  has  just  become  available,   and  the  SFWD  must  act 
quickly  to  enter  into  preliminary  agreements  or  options  which  would 
lead  to  water  purchase  contracts  for  the  benefit  of  its  wholesale 
and  retail  water  customers ;  now,  therefore,  be  it 

RESOLVED,   That  this  Commission  authorizes  the  General  Manager 
of  the  Public  Utilities  Commission  to  negotiate  and  enter  into 
options  or  preliminary  agreements  which  would  lead  to  the  purchase 
of  additional  water  supplies  for  the  benefit  of  its  wholesale  and 
retail  water  customers,  to  negotiate  and  enter  into  agreements  for 
the  eventual  purchase  of  additional  water,  and  to  negotiate  and 
enter  into  agreements  for  the  transportation,   storage,   and  delivery 
of  this  water  by  other  governmental  agencies  or  water  suppliers;  and 
be  it 

FURTHER  RESOLVED,  That  the  Public  Utilities  Commission 
Contract  Compliance  Office  will  expeditiously  review  all  agreements 
entered  into  under  the  authority  granted  in  this  Resolution,   and  be 
it 

FURTHER  RESOLVED,  That  the  San  Francisco  Water  Department  will 
provide  regular  status  reports  to  this  Commission  on  the  progress  of 
these  activities;   and  be  it 


/  hereby  certify  that  the  foreeoine  resolution  was  adopted  by  the  Public  Utilities  Commission 

JANUARf  29  lS9i  . 

at  its  meeting  of  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

Crrv  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  ^1  0034 


WHEREAS,  the  Public  Utilities  Commission  declared  a  water 
shortage  emergency  on  May  8,  1990  in  Resolution  No.  90-0142  and 
adopted  a  water  rationing  program;  and 

WHEREAS,   the  water  shortage  emergency  and  rationing  program 
are  still  in  effect,   and  if  another  critically  dry  year  occurs, 
water  deliveries  to  the  SFWD  will  have  to  be  reduced  by  about  half, 
creating  a  shortfall  of  over  100,000  acre  feet;  and 

WHEREAS,   this  Commission,   in  Resolution  No.   90-0329  dated 
September  25,   1990  requested  the  Controller  to  transfer  $3  million 
from  the  San  Francisco  Water  Department  Capital  Projects  budget  for 
the  purchase  of  additional  water  supplies  from  the  Placer  County 
Water  Agency,   and  further  authorized  the  General  Manager  of  the  San 
Francisco  Water  Department  to  take  the  necessary  steps  to  obtain 
additional  water  in  the  most  expeditious  manner;  and 

WHEREAS,   this  Commission,    in  Resolution  No.   90-0436  dated 
December  11,    1990  authorized  the  use  of  monies  approved  in 
Resolution  No.   90-0329  for  the  purchase  of  water  from  the  Modesto 
Irrigation  District  and  for  unspecified  additional  water  purchases; 
and 

WHEREAS,   the  purchase  of  additional  water  supplies  is 
necessary  to  protect  the  customers  of  the  San  Francisco  Water 
Department  by  maintaining  an  adequate  water  supply;  and 

WHEREAS,   the  opportunity  to  purchase  additional  supplemental 
water  supplies  has  just  become  available,   and  the  SFWD  must  act 
quickly  to  enter  into  preliminary  agreements  or  options  which  would 
lead  to  water  purchase  contracts  for  the  benefit  of  its  wholesale 
and  retail  water  customers;   now,   therefore,   be  it 

RESOLVED,  That  this  Commission  authorizes  the  General  Manager 
of  the  Public  Utilities  Commission  to  negotiate  and  enter  into 
options  or  preliminary  agreements  which  would  lead  to  the  purchase 
of  additional  water  supplies  for  the  benefit  of  its  wholesale  and 
retail  water  customers,   to  negotiate  and  enter  into  agreements  for 
the  eventual  purchase  of  additional  water,   and  to  negotiate  and 
enter   into  agreements  for  the  transportation,   storage,   and  delivery 
of  this  water  by  other  governmental  agencies  or  water  suppliers;  and 
be  it 

FURTHER  RESOLVED,  That  the  Public  Utilities  Commission 
Contract  Compliance  Office  will  expeditiously  review  all  agreements 
entered  into  under  the  authority  granted  in  this  Resolution,   and  be 
it 

FURTHER  RESOLVED,  That  the  San  Francisco  Water  Department  will 
provide  regular  status  reports  to  this  Commission  on  the  progress  of 
these  activities;   and  be  it 


PUBUC  UTILinES  COMMISSION 

Crrf  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  _ 


31-0034 


FURTHER  RESOLVED,   that  this  Commission  authorizes  the  General 
Manager  of  the  SFWD  to  incur  administrative  expenses  of  up  to 
$100,000  to  enter  into  preliminary  agreements  and  options  cor  the 
purchase  of  water;   and  be  it 

FURTHER  RESOLVED,   That  this  Commission  authorizes  the  use  of 
any  available  portion  of  the  $3  million  previously  approved  for 
purchase  of  supplemental  water  supplies  in  Commission  Resolution  No. 
90-0436  for  the  purchase  of  additional  water,   and  instructs  the  SFWD 
to  return  to  this  Commission  for  approval  of  future  water  purchase 
and  delivery  contracts,   and  for  any  further  reallocation  of  funds 
required  to  purchase  additional  water. 


/  hereby  certify  that  the  foreeoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JANUAHf  2  9  199]  . 

at  its  meeting  of  


Secretary.  Public  Utilities  Commission 


San  Francisco  Water  Department 


MEMORANDUM 


DATE: 


January  30.  1991 


TO: 


Thomas  J.  Elzey 

General  Manager,  Public  Utilities  Commission 


SUBJECT: 


FROM: 


John  P.  Mul lane 
General  Manager 


Monthly  Report  ofi  December  Activities 


OPERATIONS 


Storage.    The  month-end  status  of  local  storage  reservoirs  Is  shown  on  the 
accompanying  Figure  1.    The  storage  levels  in  the  Peninsula  Division 
reservoirs  at  the  end  of  December  amounted  to  17.9  million  gallons  or  60%  of 
capacity.    For  the  Suburban  system  as  a  whole,  storage  amounted  to  28.5 
million  gallons  and  37X  of  capacity  compared  to  41.2  million  gallons  or  53%  of 
capacity  at  the  same  time  last  year. 

Production.    Water  supplied  by  Hetch  Hetchy  and  the  production  of  local  water 
treatment  plants  are  shown  on  the  accompanying  Figure  2. 

Consumption.    Gross  water  deliveries  to  San  Francisco  customers  and  the 
suburban  area  are  displayed  on  the  accompanying  Figure  3. 


Mater  Transfer 

Contract  negotiations  were  completed  with  the  Modesto  Irrigation  District  for 
the  transfer  of  surplus  groundwater  to  SFWD.    This  transfer,  similar  to  the 
Placer  Water  Transfer,  would  move  through  the  State  Water  Project  and  be 
introduced  into  the  SFWD  system  at  the  newly  completed  South  Bay  Turnout. 

San  Andreas  Treatment  Plant  Phase  II  Expansion 

Issues  remaining  vis-a-vis  concerns  that  the  Millbrae  City  Council  raised  with 
the  Phase  II  expansion  of  San  Andreas  WTP  were  resolved.    This  involved 
several  presentations  to  the  Millbrae  City  Council  and  in  the  making  of 
various  assurances  that  City  of  Millbrae  personnel  would  be  kept  informed  of 
the  progress  of  the  project.    Additionally,  a  Citizens  Advisory  Committee  will 
meet  to  work  with  SFWD  to  make  a  determination  about  the  numbers,  sizes  and 
types  of  trees  and  landscaping  used  to  mask  the  storage  tank  and  to 
participate  in  the  aesthetics  of  a  flood  control  wall.    With  the  PUC's 
concurrence  at  its  special  meeting,  the  Department  also  put  the  project  out  to 
bid. 


DEPARTMENT  ACTIVITIES 


Supplemental  Water  Supply  Hearings 


A  final  round  of  public  hearings  to  consider  the  development  of  supplemental 
water  supplies  such  as  expanded  conservation  programs  and  extended  use  of 
groundwater  and  reclaimed  water  were  completed  during  this  month.    Results  of 
the  eight  meetings  held  within  the  Department's  service  area,  together  with  a 
set  of  technical  recommendations,  is  being  compiled  and  will  be  made  available 
in  the  form  of  a  written  report  in  March,  1991.    This  report,  ultimately,  will 
be  submitted  through  the  Commission  to  the  Board  of  Supervisors  which  had 
requested  the  hearings  through  the  issuance  of  a  Board  resolution. 

Conservation 

The  Board  of  Supervisors  passed  for  final  reading,  proposed  legislation 
drafted  by  the  Department  requiring  the  installation  of  1.6  ultra  low  flush 
toilets  in  all  new  construction  and  building  rehabilitation.    A  low  water  use 
landscape  ordinance  developed  by  the  Department  was  also  submitted  to  the 
Board  of  Supervisors  for  action.    The  AB  797  Urban  Water  Management 
Conservation  Plan  Update  was  completed  and  submitted  to  the  Commission  for 
approval  at  its  first  meeting  in  January. 

The  Department  sponsored  an  in-house  art  show  at  its  Administrative  Offices, 
using  the  show  as  a  "hook"  to  attract  people  into  the  building  so  as  to  make 
various  conservation  materials  available.    A  feature  story  on  the  success  of 
the  art  show  was  done  in  the  January  issue  of  the  American  Nater  Works 
Association's  journal  Mainstream.    Additional  copies  have  been  requested  from 
AWWA  and  will  be  provided  to  the  Commissioners  upon  receipt. 
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Mater  Supply 


1.  Hetch  Hetchy  water  import:    An  average  of  127.5  million  gallons  per  day 
CMGD)  for  the  month  of  December. 

2.  Sunol  Valley  Filtration  Plant  treated  26.7  MGD. 
San  Andreas  Filtration  Plant  treated  36.1  MGD. 

3.  Consumption  (MGD  average): 

December  1990  -  191.4)  7.3  percent  less 

December  1989  -  206.5) 

December  1990  -  191.4)  12.5  percent  less 

December  1976  -  218.8) 

12  months  preceding 

January  1,  1991  -  234.7  3.4  percent  less 

January  1 ,  1990  -  243.0 

4.  Storage  (million  gallons)  as  of  January  1: 


1990 


1991 


Increase 
-  Decrease 


t  Full 
Capaci  tv 


Alameda  Div.  (Caoacitv  48.014) 


23.942 


10.517 


-  13.425 


22 


Peninsula  Div.  (Caoacitv  29.783) 


17,216 


17,934 


718 


60 


Total  (Maximum  Capacitv  77.797) 


41  .158 


28.451 


-  12,707 


37 
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CONTINUING  PROGRAMS 


Leases  and  Permits.    The  lease  payments,  royalties  or  percentage  of  revenue 
received  during  the  month  of  December  from  accounts  listed  below  are  as 
fol lows : 

Santa  Clara  Sand  and  Gravel  $58,481.67 

Sunol  Golf  Course  24.034.79 

Crystal  Springs  Golf  Course  20.948.27 

Mission  Valley  Rock  102.392.30 


Flushing.    Water  main  flushing  will  be  done  on  an  as-needed  basis. 


0005D 
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FIGURE  1 


LOCAL  WATER  STORAGL 


70 


S>.>  - 


4-0  -1 


10  - 


C£C       3AN       FEi      WAR      APR       MAV      ^UN  ^UL 

MONTH 


rCTAU 


AU-3       5iP       vCT  NOV 


A       TOTAL  CAPACirr 


FIGURE  2 


WATER  FRODUC^iON 


r=>j  ~ 


2.» 


5i- 


DEC  JAH 
HUCH'T 


MAFc  AP^ 


IP 


y__V       .Ur4  AU<5 
MCNTli 

-i       5  A  VVTP 


OCT  NOV 


£i  TOTAU 


FIGURE  3 


z 

0 
i~ 
O 

e 

0 
a: 
a. 

iU 


GROSS  WATER  DELIVERiE: 


i  - 


D£C       JAH  FEi 


MAR     a:^s     m>y  ^Mr^ 


AU^  v'CT  NOV 

TQTAL 


DECEMBER 
MO. 


MONTHLY     STATUS  REPORT 
CITY  MAINS 
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PREP.  BY; 


Page  1  of  3 
S. F.W.D. 

J.  PELAYO 


WD 
CONTRACT 


PROJECT 


EST. 
LENGTH 


ESTIMATED 
COST 


WD-2042     :   12-INCH  D.I.  Main  in  : 
:  The  Embarcadero  and  : 
:  King  Street  between  : 
:  Third  Street  and  : 

3,160  : 

445,000  : 

0  : 

95  : 

MAR. ,    1991  : 
r  "SCHEDULE  : 
REVISED  BY  : 
DPW)  : 

Feeder  Main 
(Installation 
under  DPW 
contract) 

WD-2052     :   8-INCH  D.I.   Main  in  : 
:  Fremont  Street  betweer 
:  Market  and  Harrison  : 
:   Streets;  Bryant  Street 
:  between  First  and 

3,600  : 
1  : 

864 , 000 

0  : 

95 

JAN.,  1991 
(Revised) 

Main 

Replacement 

WD-2058     :   8-INCH  D.I.  Main  in 
:   4th  Street  between 
:  Market  Street  and 

4  ,  400 

:  951,000 

:  5 

.  100 

:  (Revised) 

:  Replacement 

WD-2064     :  36-INCH  Main  in 
;                   : Dolores  Street  -  San 
;                   :Jose  to  25th  Street; 
;                   :25th  Street  -  Dolores 

:to  Sanchez;  Sanchez 
;                   :Street  -  25th  to  22nd; 

:22nd  Street  -  Sanchez 

:  7,800 

:  100,000* 
J  *EN 

:  0 
GINEERING 

:  30 
DESIGN 

ONLY 

:to  complete 
: Sunset  Loop 

PERCENT 
COMPLETE 

PERIOD   :  TOTAL 


Scheduled 
Completion 

of  Plans 
and  Specs. 


REMARKS 
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WD 
CONTRACT 
NUMBER 


PROJECT 


EST. 
LENGTH 


ESTIMATED 
COST 
($) 


WD-2065     :  12-INCH  D.I.   Main  in  : 
: Lombard,   Powell,   Union : 
:&  Stockton  Streets  : 
: between  Jones  and  : 

3,600  : 

710,000  : 

5  : 

75  : 

JAN.,   1991  : 
{ Revised ) 

Feeder  Main 
Replacement 

WD-2066     :  Mains  and  Services 

:  Relocation  in  Market, 
:   17th  and  Noe  Streets 

1,  200 

270, 000 

5 

100 

DEC . , 1990 
(Revised) 

narKet  otirtJti  u 
Transit 
Throughf are 
.  Project 

WD-2067     :8"  D.I.   Main  in  Hayes 
: Street,   Larkin  Street 

:  3,400 

:  576,000 

:  10 

45 

FEB.,  1991 
(Revised) 

:  Main 

:  Replacement 

: 8-INCH  D.I.  Main  in 
:Whitney  Young  Circle 

:  280 

:  60,400 

:  10 

:  100 

: Development 
: Project 

;                   :  8-INCH  D.I.   Main  in 
;                    :HILLSIDE  VILLAGE 

:  1,240 

:  220,000 

:  5 

:  95 

:  Awaiting 
:  Developer 
:  Decision 

: Development 
: Project 

PERCENT 
COMPLETE 


PERIOD 


TOTAL 


Scheduled 
Completion 

of  Plans 
and  Specs. 


REMARKS 


MONTHLY     STATUS  REPORT 
CITY  MAINS 


DECEMBER 
MO. 


1990 
YR. 


PREP.  BY: 


Page  3  of  3 
S. F.W.D. 

J.  PELAYO 


WD  : 
CONTRACT  : 
NUMBER  : 

PROJECT  : 

EST.  : 
LENGTH  : 
(Feet)  : 

ESTIMATED  : 
COST  : 
($)  : 

PERCE 
COMPI 

PERIOD  : 

NT  : 
.ETE  : 

TOTAL  : 

Scheduled  : 
Completion  : 
of  Plans  : 
and  Specs.  : 

REMARKS 

WD-2073  : 

8-INCH  D.I.  Main  Ins-  : 
tallation  in  Califor-  : 
nia  Street  between  ; 
Steiner  Street  and 
Presidio  Avenue  and  in 
Octavia  Street  between 

4,020  : 

704,000  : 

30  : 

90 

JAN. ,   1991  • 
(Revised) 

Main 

Replacement 

WD-2074 

.8-INCH  D.I.   Main  Ins- 

:tallation  in  Post 

:  Street  between  Gough 

:  3,800 

760, 000 

30 

90 

.   JAN.,  1991 
:  (Revised) 

:  Main 

:  Replacement 

WD-2085 

: 8-INCH  D.I.   Main  Ins- 
■.tallation  in  Geary 
:  Street  between  Jones 

:  3,550 

:  632,000 

:  5 

:  5 

:   MAY,  1991 

:  Main 

:  Replacement 

MINUTES 


PUBLIC   UTILITIES  COMMISSION 
CITY   AND  COUNTY   OF   SAN  FRANCISCO 

Act  Aqnos 
Mayor 

REGULAR  MEETING 

Room  282,   City  Hall 
2:00   P.M . 
February  12,  1991 

COMMISSIONERS 
Sherri  Chiesa,  President 
Gordon  Chin,  Vice  President 
H.   Welton  Flynn 
Arthur  V.  Toupin 
Rodel  E.  Rodis 


DEPARTMENTS 


BUREAUS 


Hetch  Hetchy  Project 


Energy  Conservation 


Municipal  Railway 


Engineering  and 
Construction  Management 


Water  Department 


Fi  nancial  rianagement 


Information  Systems 


Management  Efficiency  and 
Productivity 


Personnel  and  Training 


Thomas  J.  Elzey 


GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 


91-025 


Call   to  Order:      2:08  P.M. 


Present:  President  Sherri  Chiesa,  Vice  President  Gordon  Chin, 
Commissioner  H.  Welton  Flynn,  Commissioner  Arthur  V. 
Toupin,  Commissioner  Rodel  E.  Rodis 

On  motion  of  Flynn,   seconded  by  Chin,   the  Minutes  of  the  regular 
meeting  of  January  22,   1991  and  the  special  meeting  of  January  29, 
1^91  were  approved. 

A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of 
the  Public  Utilities  Commission. 

******************* 

RESOLUTION 
NO. 

On  motion  of  Toupin,  seconded  by  Chin,  the  followina 
resolution  was  adopted: 

91-0035       CM         Adopting  the  Hetch  Hetchy  Capital  Improvement 

Program,   1991/92  through  1996/97  as  recommended  by 
the  General  Manager  of  Public  Utilities. 

VOTE:     Ayes  -  Chiesa,  Chin,   Flynn,   Toupin,  Rodis 

On  motion  of  Toupin,   seconded  by  Flynn,  the 
following  resolution  was  adopted: 

91-0036       GM        Adopting  the  V/ater  Department's  Capital  Improvement 
Program,   1991/92  through  1996/97  as  recommended  bv 
the  General  Manager  of  Public  Utilities. 

VOTE:     Ayes  -  Chiesa,   Chin,   Flynn,  Toupin,  Rodis 

On  motion  of  Chin,   seconded  by  Rodis,   the  following 
resolution  was  adopted: 

91-0037  GM  Adopting  Fiscal  Year  1991/92  operating  Rudqets  for 
all  departments  and  bureaus  under  the  jurisdiction 
of  the  Public  Utilities  Commission. 

VOTE:     Ayes  -  Chiesa,   Chin,   Flynn,   Toupin,  Rodis 

On  motion  of  Rodis,  seconded  by  Chin,  the  following 
resolution  was  adopted: 

91-0038       MR        Requesting  the  Controller  to  draw  warrants  in 

payment  of  claims  against  the  Municipal  Railway, 
totalling  ^21,000. 

VOTE:     Ayes  -  Chiesa,  Chin,   Flynn,   Toupin,  Rodis 


91-026 


On  motion  of  Rodis,   seconded  by  Chin,   the  followinq 
resolution  was  adopted: 

Designating  Tuesday,   March   12,    1991,   at  2:00  p.Tn.  in 
Room  282,  City  Hall,  San  Francisco  as  the  date,  time 
and  place  for  a  public  hearing  for  considering 
proposals  for  rate  increases  for  water  service  and 
water  supplied  by  the  San  Francisco  Water  Department 
to  its  retail  and  wholesale  customers. 

VOTE:     Ayes  -  Chiesa,  Chin,   Flynn,  Toupin,  Rodis 

On  motion  of  Rodis,   seconded  by  Chin,  the  followino 
resolution  was  adopted: 

Designating  Tuesday,   February  26,  1991,  at  2:00  p.m. 
in  Room  282,  City  Hall,   San  Francisco  as  the  date, 
time  and  place  for  a  public  hearing  on  a  new 
rationing  plan  to  further   increase  water  savings 
throughout  the  San  Francisco  Water  Department ' s 
system . 

VOTE:     Ayes  -  Chiesa,  Chin,   Flynn,   Toupin,  Rodis 

On  motion  of  Rodis,   seconded  by  Chin,   the  following 
resolution  was  adopted: 

Approving  the  plans  and  specifications  as  prepared 
and  recommended  by  staff,   and  authorizing  Bid  Call 
for   San  Francisco  Water  Department  Contract  No. 
WD-2062,   San  Antonio  Pump  Station  Improvements. 

VOTE:     Ayes  -  Chiesa,  Chin,   Flynn,   Toupin,  Rodis 

On  motion  of  Rodis,   seconded  by  Chin,   the  following 
resolution  was  adopted: 

Awarding  San  Francisco  Water  Department  Contract  No.  ' 
WD-2075,   University  Mound  Reservoir  -  South  Basin 
Roof  Repair,    in  the  amount  of  ;fell9,000  to  Eddie  D. 
Steppat,    Inc.,   San  Francisco,  CA , 

VOTE:     Ayes  -  Chiesa,  Chin,   Flynn,  Toupin,  Rodis 

On  motion  of  Rodis,   seconded  by  Chin,   the  followinq 
resolution  was  adopted: 

Awarding  San  Francisco  Water  Department  Contract  No. 
WD-2076,   Purchase  of  Ball  Valves  and  Accumulator 
System  for  Baden  Pump  Station  Project,   in  the  amount 
of  $111,658  to  Henry  Pratt  Co.,   Pleasant  Hill,  Ca . 

VOTE:     Ayes  -  Chiesa,  Chin,   Flynn,   Toupin,  Rodis 


91-027 


On  motion  of  Rodis,   seconded  by  Chin,   the  following 
resolution  was  adopted: 

Designating  Tuesday,   March  12,    1991,   at  2:00  p.m.  in 
Room  282,  City  Hall,  San  Francisco  as  the  date,  time 
and  place  for  a  public  hearing  for  considering  an 
amendment  to  the  Muni  Fare  Code  pertaining  to 
AC/BART  Plus  Muni  Passes,  AC/Muni  Transbay  Passes, 
BART/Muni  Cash  Transfer,   and  Golden  Gate/Muni  Bus  to 
Bus  Passes  . 

VOTE:     Ayes  -  Chiesa,  Chin,   Flynn,   Toupin,  Rodis 

On  motion  of  Rodis,  seconded  by  Chin,   the  following 
resolution  was  adopted: 

Approving  the  plans  and  specifications  as  prepared 
and  recommended  by  staff,   and  authorizing  Bid  Call 
for  San  Francisco  Municipal  Railway  Contract  No. 
MR-1026,   Presidio  Trolley  Coach  and  General  Office 
Facility  -  Rehabilitate  Heating  &  Ventilation  System 
of  the  General  Administrative  Office. 

VOTE:     Ayes  -  Chiesa,   Chin,   Flynn,   Toupin,  Rodis 

On  motion  of  Rodis,   seconded  by  Chin,   the  follovinn 
resolution  was  adopted: 

Approving  the  Non-Civil  Service  and  Temporary 
appointments  and  removals  as  indicated  on  the 
Temporary  Employment  Activity  Roster,   for   the  month 
of  December,  1990. 

VOTE:     Ayes  -  Chiesa,  Chin,   Flynn,  Toupin,  Rodis 

On  motion  of  Flynn,   seconded  by  Toupin,  the 
following  resolution  was  adopted: 

Requesting  the  Mayor  to  recommend  to  the  Board  of 
Supervisors  a  Water  Department  Supplemental 
Appropriation  in  the  amount  of  ^490, 000  for 
implementation  of  additional  water  conservation 
programs  funded  from  the  Water  Department's 
Unreserved  Fund  balance. 

VOTE:     Ayes  -  Chiesa,  Chin,   Flynn,   Toupin,  Rodis 

On  motion  of  Toupin,   seconde'^  by  Flynn,  the 
following  resolution  was  adopted: 

Authorizing  the  General  Manager  of  the  Water 
Department  to  enter   into  a  contract  with  a  qualified 
herpetologist  specializing  in  the  San  Francisco 
Garter  Snake  in  an  amount  not-to-exceed  ^7,600  for 
investigations  in  the  vicinity  of  Upper  Crystal 
Springs  Reservoir. 

VOTE :     Ayes  -  Chiesa,  Chin,   Flynn,  Toupin,  Rodis 


91-028 


On  motion  of  Rodis,  seconded  by  Flynn,  the  follov;ing 
resolution  was  adopted: 

Authorizing  the  General  Manager  of  the  Water 
Department  to  enter  into  a  contract  with  a  qualified 
archaeological  consulting  firm  specializing  in  San 
Mateo  County  Native  American  sites  in  an  amount 
not~to-exceed  $3,600  for  investigations  in  the 
vicinity  of  Upper  Crystal  Springs  Reservoir. 

VOTE :     Ayes  -  Chiesa ,  Chi n ,   Flynn,   Toupi n ,   Rodi s 


On  motion  of  Flynn,   seconded  by  Chin,   the  following 
resolution  was  adopted: 

Approving  the  Lease  extension  for  an  additional 
five-year  period  commencing  September  1,   1990  and 
ending  August  31,   1995  and  the  new  rental  of  $20,73^ 
per  year;   and  authorizing  the  execution  of  the  First 
Supplemental  Agreement  in  Modification  of  Lease  to 
Kollreal,  of  right-of-way  property  located  adjacent 
to  59  2  Weddell  Drive,   Sunnyvale,  California. 

VOTE:     Ayes  -  Chiesa,  Chin,   Flynn,  Toupin,  Podis 

On  motion  of  Toupin,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Approving  and  authorizing  the  execution  of  the  First 
Supplemental   in  Hodification  of  Lease  for  >'o.   1  MR 
Partners  so  as  to  add  Section  17A,   CURE  BY  LENDER, 
to  the  original  Lease  adopted  September  12,  1989. 

VOTE:     Ayes  -  Chiesa,  Chin,   Flynn,   Toupin,  Rodis 

On  motion  of  Flynn,  seconded  by  t'odis,  the  following 
resolution  was  adopted: 

Authorizing  modification  of  the  contract  to  extend 
the  term  of  the  agreement  with  Jeri  L.  Mersky,  Ph.D. 
to  June  30,    1991,  at  no  additional  cost  to  complete 
a  case  study  of  the  five-year  development  of  the 
JLMB  at  the  Municipal  Railway. 

VOTE:     Ayes  -  Chiesa,  Chin,   Flynn,   Toupin,  Rodis 

On  motion  of  Flynn,   seconded  by  Chin,   the  following 
resolution  was  adopted: 

Requesting  the  Controller  to  transfer  $384,580  in 
operating  funds  within  the  Municipal  Railway's 
Engineering  and  Administration  Division  for 
paratransit  services. 

VOTE:     Ayes  -  Chiesa,   Chin,   Flynn,  Toupin,  Rodis 


91-029 


RESOLUTION 
NO. 


On  motion  of  Flynn,  seconded  by  Rodis,  the  foil ow inn 
resolution  was  adopted: 

91-0054       UEB       Awarding  San  Francisco  Water  Departnent  Contract  No, 
WD-2010,  Alemany  Pump  Station  Electrical 
Improvements,   in  the  amount  of  $259,000  to 
K  ingston-Cresi ,   AJV,   San  F  rancisco,   CA;  and 
requesting  the  Controller  to  transfer  funds  in  the 
amount  of  ^85,000  from  unemcumbered  balances  of 
completed  projects. 

VOTE:     Ayes  -  Chiesa,   Chin,   Flynn,   Toupin,  Rodis 


On  motion  of  Flynn,  seconded  by  Rodis,  the  <'ollowinq 
resolution  was  adopted: 

91-0055      UEB      Approving  the  plans  and  specifications  as  prepared 
and  recommended  by  staff,   and  authorizing  Bid  Call 
for  San  Francisco  Water  Department  Procurement 
Contracts  WD-2081,  WD-2082,  WD-2083,  WD-2084,  and 
WD-2090  for  the  purchase  of  equipment  for  the  San 
Antonio  Pump  Station. 

VOTE:     Ayes  -  Chiesa,  Chin,   Flynn,  Toupin,  Rodis 


On  motion  of  Toupin,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

91-0056       BMIS     Authorizing  the  transfer  of  $38,760  from  the  Bureau 
of  Management  Information  Systens'  1990/91 
miscellaneous  salaries  to  temporary  salaries  to  fund 
the  services  of  a  temporary  1879  Project  Manaqer. 

VOTE :     Ayes  -  Chiesa,   Chin,   Flynn,   Toupin,  Rodis 


Copies  of  the  above  resolutions  are  on  file  in  the 
office  of  the  Secretary  of  the  Public  Utilities 
Commission . 


******************** 


New  Business 

Commissioner  Toupin  referred  to  the  letter   received  from  the  Health 
Commission  concerning  Proposition  65,  The  Safe  Drinking  Water  and 
Toxics  Enforcement  Act  of  1986.     He  inquired  about   the  kind  of 
procedures  the  Public  Utilities  Commission  is  establishing  on  an 
on-going  basis  to  live  within  the  law  regarding  the  implementation 
as  it  relates  to  waste  discovery  and  management.  Commissioner 
Toupin  requested  that  staff  submit  reports  on  a  regular  basis 
concerning  hazardous  waste. 


******************** 


91-030 


General  Manager's  Report 


Cable  Car  Noise 

Mr.  Thomas  J.   El2ey,   General  Manager,   Public  Utilities,    responded  to 
the  Commission's  request  to  report  back  in  90  days  on  the  status  of 
the  cable  car  noise.     Mr.   Elzey  said  that   litigation  had  been  filed 
against  the  Public  Utilities  Commission  and  that  any  reports  to  the 
Commission  would  be  in  Executive  Session. 

Hiring  Freeze 

Mr.  Elzey  referred  to  the  Mayor's  letter  of  January  31,   1991  and 
stated  that  based  upon  the  Controller's  report,  which  indicated 
potential  difficulties  in  maintaining  a  balanced  budget  for  the 
current  fiscal  year,  the  Mayor  had  implemented  an  immediate  freeze 
on  the  hiring  of  City  employees.     He  mentioned  that  the  Bureau  of 
Personnel  and  Training  had  put  together  guidelines  for  staff  to 
follow  in  order   to  meet  the  three  sets  of  criteria  set   forth  hv  the 
Mayor's  Office  before  any  requisition  could  be  filled.     Mr.  Elzey 
did  state,  that  despite  the  hiring  freeze,   that  PUC  would  be  allowed 
to  hire  dus  operators  in  order  to  maintain  the  present  level  of 
service  to  the  public. 

President  Chiesa  asked  whether  the  transit  supervisors'  positions 
that  were  cut  a  couple  of  year's  ago  would  be  filled  and  about  the 
use  of  overtime  to  continue  those  functions. 

Mr.   Elzey  replied  that  staff  had  requested  9  additional  transit 
supervisors'   positions  during  the  1990/91  budget  process  which  were 
not  approved  by  the  Mayor's  Office.     Given  the  current  situation 
with  the  budget,   Mr.   Elzey  said  there  was  no  specific  plan  to 
increase  coverage.     However,   he  said  that  he  would  meet  with  Muni 
management  to  see  if  some  Internal  adjustments  could  be  made  to 
address  staffing  shortages  and  funding  problems  related  to  the 
transit  supervisors.     He  also  said  he  would  look  at  Muni's  budget 
from  a  financial  perspective  and  see  if  there  were  funds  that  could 
be  transferred  from  other  areas  which  might  be  able  to  help  this 
s i  tuat  ion  . 


******************** 


Resolution  No.   91-0035        Adopting  the  Hetch  Hetchy  Capital 
Improvement  Program,    1991/92  through  1996/97  as  recommended  by  the 
General   Manager  of  Public  Utilities. 

On  motion  of  Commissioner  Toupin,   seconded  by  Commissioner  Chin, 
Resolution  No.    91-003b  was  approved. 


******************** 


Resolution  No.   91-0036  —  Adopting  the  VJater  Department's  Capital 
Improvement  Program,    1991/92  through  1996/97  ps  recommended  by  the 
General  Manager  of  Public  Utilities. 

On  motion  of  Commi ss ioner  Toupin,   seconded  by  Comm issioner  F lynn , 
Resolution  No.   91-0036  was  approved. 

******************** 


91-031 


Resolation   No.    91-0037   —   Adopting   Fiscal   Year   1991/92  operating 
Budgets  for  all  departments  and  bureaus  under  the  jurisdiction  of 
the  Public  Utilities  Commission. 


Hetch  Hetchy  Water   &  Power 

Mr,  Elzey  stated  there  were  no  changes  in  the  Hetch  Hetchy  hur'get 
fcoin  the  prior  meeting.     He  made  reference  to  the  Mayor's  letter 
transmitted  to  the  Board  of  Supervisors  explaining  the  Mayor's 
position  regarding  the  municipalization  of  PG&E. 

Commissioner  Flynn  made  a  motion  to  delete  il50,000  for  the  PG&E 
municipalization  study  from  the  Hetch  Hetchy  budget.  Commissioner 
Toupin  seconded. 

Commissioner  Chin  spoke  against  the  motion.     He  was  of  the  opinion 
to  move  ahead  with  this  item  and  urged  the  Commission  to  sustain 
their  previous  decision  to  keep  this  item  in  the  budget. 

Commissioner  Flynn  remarked  that  spending  $150,000  for  the  study  of 
PG&E  would  be  a  waste  of  funds  and  the  cost  would  just  escalate. 

Commissioner  Toupin  concurred  with  Commissioner  Flynn.     He  was  of 
the  opinion  that  the  residents  of  San  Francisco  appreciated  the  kind 
of  service  PG&E  has  offered  them  all  these  years  and  would  not  want 
a  change. 

Com.Tissioner  Rodel  stated  he  understood  all  the  concerns  expressed 
but  because  of  budgetary  problems  suggested  that  the  Commission  not 
proceed  at  this  time  with  the  PG&E  study. 

Mr.   David  Pilpel  spoke  in  support  of  spending  the  f^l50  ,000  for  the 
PG&E  study. 

On  the  motion,  Commissioner  Flynn,   Toupin  and  Rodis  votef^  to  delete 
the  study  from  the  budget  and  Commissioner  Chiesa  and  Chin  voted 
against  deletion.     The  motion  carried  and  the  study  was  deleted  from 
the  budget. 

On  mo t i on  of  Commi ss ioner  Toupin,  seconded  by  Commi ss ioner  ^ lynn , 
the  Hetch  Hetchy  and  Bureau  of  Light,  Heat  and  Power  budgets  were 
appr  oved . 

Water  Department 

Mr.   Richard  Delaney,    representing  Professional  and  Technical 
Engineers,   Local  21,   commented  on  the  proposal  to  delete  an  1823  Sr. 
Administrative  Analyst  position  from  the  Water  Department's  budget 
and  asked  if  there  would  be  any  encumbents  that  would  be  adversely 
affected  by  the  elimination  of  that  position. 

Mr.   Edward  Harrington,   Finance  Director,    responded  that  the  position 
that  now  has  an  encumbent  in  it  would  bump  to  another  bureau  and  in 
that  bureau  the  least  senior  person  would  in  turn  be  laid  off, 
assuming  there  were  no  vacancies  available. 

On  motion  of  Commissioner  Flynn,   seconded  by  Commissioner  Chin,  the 
Water  Department  operating  budget  was  approved. 

Municipal  Railway 

Mr,   Harrington  explained  the  additional  changes  to  the  Municipal 
Railway  budget,   which  include:     1)  an  increase  of  approximately 
$600,000   in  workers'   compensation;   2)   the  reduction  from  $1,1 
million  to  ^529, 508  for  service  enhancements  paid  for  by  Transit 
Impact  Development  Fee  monies;   and  3)   the  payment  of  $28,000  to  the 

Scate  for  hazardous  waste  disposal  fees. 


91-032 


President  Chiesa  invited  public  comments . 

Mr .   Bobby  Brown ,   President,   Transport  Workers'   Union,   Local  2 50A , 
commented  on  how  the  security  of  the  Muni  operators  is  beina 
threatened  on  a  day-to-day  basis.     He  stated  that  the  security  of 
the  operators  needs  to  be  addressed  in  this  year's  budget. 

Mr.   Pilpel  suggested  that  TIDF  funds  be  used  to  fill  the  9139 
Transit  Supervisor  positions.     He  also  said  he  was  discouraged  to 
see  that  funding  for  service  enhancements  was  reduced . 

Mr.  J.B.  Martin,   representing  Automot ive  Machinists  Union ,  Loca 1 
1305,   urged  the  Commission  not   to  delete  the  wheelchair   lift  rebuilt 
program  from  the  budget. 

Mr.  Fred  Peterson,   representing  Transport  Workers  Union,  Local  200, 
referred  to  their  request  of  February  11,   1991  requesting  additional 
funds  to  increase  the  overtime  budget  in  order  to  improve  staffing 
since  there  was  a  reduction  in  the  9139  classification  three  year ' s 
ago . 

Ms.  Alice  Fialkin,    representing  Transport  Workers  Union,   Local  200, 
thanked  the  Commission  for  their  serious  consideration  of  their 
proposal . 

Mr.   Ray  Antonio,  Treasurer,   Transport  Workers  Union,   Local  250A, 
reemphasized  the  importance  of  addressing  the  security  and  safety 
pr obi ems  facing  Muni  operators . 

On  motion  of  Conmi ssioner  Chin,   seconded  by  Conmi ss ione r  Rodi s , 
Resolution  No.   91-0037  was  approved. 


******************** 


Resolution  No.   91-0054  —  Awarding  San  Francisco  Water  Department 
Contract  No.  WD-2010,   Alemany  Pump  Station  Electrical  Improvements, 
in  the  amount  of  ^259,000  to  Kingston-Cresi ,   AJV,   San  Francisco,  CA ; 
and  requesting  the  Controller  to  transfer  funds   in  the  amount  of 
^85,000  from  unemcumbered  balances  of  completed  projects. 

Mr.  Steve  McDonagh,   Project  Manager,   Paqanini  Electric  Corporation, 
protested  the  award  of  the  contract  to  Kingston-Cresi.     He  stated 
that  his  bid  was  disqualified  by  the  City  Attorney's  Office  because 
his  firm  did  not  meet  all  the  specifications  in  the  bid  package. 
Mr.  McDonagh  said  the  specifications  called  for  him  to  contact  PG&E 
to  obtain  what  their  charges  would  be  for  the  project.     He  remarked 
that  PG&E  had  no  price  for  the  project  and  that  was  the  reason  why 
his  firm  excluded  PG&E  costs  from  the  bid.     Therefore,   he  was  of  the 
opinion  that  it  would  be  reasonable  and  economical  for  the  City  to 
reject  both  bids  and  rebid  the  project . 

Ms.  Angela  Karikas,   Deputy  City  Attorney,   stated  the  bid  package  did 
provide  explicit  instructions  that  all  costs  were  to  be  included  in 
the  bid.     Also,   the  contract  specifications  clearly  stated  that  all 
PG&E  information  should  be  obtained  through  the  City's  Chief 
Engineer . 

On  motion  of  Commissioner  Flynn,   seconded  by  Commissioner  Podis, 
Resolution  No.   91-0054  was  approved  awarding  the  contract  to 
Kingston-Cresi . 

******************** 


91-033 


Ibem  No.    20  --  Approving  the  recommendation  of  the  Selection  Panel 
that  Environmental  Science  Associates  be  hired  as  the  consultant  to 
perform  the  environmental   review  for   the  proposed  Crystal  Springs 
Southern  Watershed  golf  course;   and  authorizing  the  General  Manager 
of  Public  Utilities   to  negotiate  a  professional  services  agreement 
with  Environmental  Science  Associates  and  to  identify  a  source  of 
funds  to  pay  the  City  and  County  of  San  Francisco's  half  of  the 
costs  of  the  environmental  review. 

Mr ,  Elzey  remarked  that  this  is  another  step  in  potent ial 
developinent  of  the  proposed  Crystal  Springs  golf  course.     He  noted 
that  this  does  not  commit  staff  in  any  way  to  proceed  with  the 
pro  ject . 

Ms.  Deborah  Rohrer,  Manager,   Bureau  of  Claims  s.  Contracts,  said  that 
after  a  series  of  hearings  on  this  issue  the  Commission  decided  to 
hire  a  consultant  to  do  an  EIR  study.     Ms.  Rohrer  stated  that 
Environmental  Science  Associates   (ESA)   had  been  the  firm  selected  to 
perform  the  EIR  study  on  the  proposed  golf  course.     She  also  thanked 
the  selection  panel  for  their  work  and  the  Office  of  Contract 
Compliance  for  their  support  and  help  in  moving  this  project  through 
the  process  smoothly. 

Mti .   Sally  Maxwell,   Associate-in-Charge,   Environmental  Science 
Associates,   briefly  highlight ed  ESA ' s  involvement  with  other 
projects.     She  also  listed  the  experience  of  the  firms  involved  in 
the  EIR  study. 

Ms .   Denise  Rousseau ,   Project  Manager ,   ESA,   introduced  the  project 
team  and  gave  a  brief  presentation  on  ESA's  approach  to  the 
project.     Ms.  Rousseau  remarked  she  was  aware  that  this  current 
proposal  would  face  public  scrunity  because  of  several  environmental 
concerns.     She  stated  that  ESA  is  prepared  to  phase  the  analysis  so 
tnat  the  project  can  be  reconfigured  at  various  steps  with  the  aim 
of  achieving  an  environmentally  sound  design  since  considerable  time 
and  effort  went  into  developing  the  current  golf  course  design. 

President  Chiesa  invited  public  comments. 

The  following  speakers  spoke  in  opposition  to  hiring  a  consultant  to 
perform  work  on  an  EIR  study  for   the  proposed  Crystal   Springs  golf 
course  : 

Mr.  Allan  Weaver,   Representing  San  Francisco  Bay  Chapter-Sierra  Cluh 
Ms.  Olive  Mayer,  Representing  San  Mateo  County  Group-Sierra  Club 
Mr.  Jacob  Sigg,   Representing  Himself 

Ms.   Barbara  Koontz,   Representing  Edgewood  Park  Citizens  Committee 
Ms.   Barbara  Seitle,  Counsel  Member,  Town  of  VJoodside 
Mr.   Robert  MacBride,   Representing  Himself 
Ms.   Sally  MacBride,   Representing  Herself 

Ms.   Lucy  Dobson,  Representing  Save  The  Watershed  Committee 

Mr.   John  VJade,  Representing  Peninsula  Open  Space  Trust 

Ms.   Amy  Meyer,   Representing  People  For  Golden  Gate  National 

Recreation  Area 
Ms.   Lennie  Roberts,   Representing  Green  Foothills  Committee 
Mr.   David  Pilpel,   Representing  Himself 
Dr.   Friedman,   Member  of  the  Sierra  Club 

The  following  speakers  spoke  in  support  of  proceeding  with  the 
project  and  the  selection  of  ESA  as  the  environmental  consultant: 

Supervisor  Bill  Schumacher,   County  of  San  Mateo 
Mr.   Dick  Donati,   Representing  Himself 

Mr.   Jack  Def igueiredo.   Representing  Edgewood  Park  Citizens  Committee 

Mr.   Pete  Peabody,   Representing  Himself 

Mr.   Dave  Christie,   Park  Director,  San  Mateo  County 


91-034 


Commissioner  Flynn  spoke  in  opposition  to  proceeding  with  an  EIR  at 
tnis  time.     He  remarked  that  the  Water  Department  plans  to  increase 
water   rates  to  meet  their  budget  needs  and  to  spend  $175,000   to  do 
an  EIR  study  would  be  contradictory  given  the  present 
circumstances.     Commissioner  Flynn  suggested  that  the  Commission 
delay  this  item  to  a  later  date. 

Commissioner  Chin  associated  himself  with  the  comments  of 
Commissioner  Flynn.     He  stated  that  all  things  considered,  this 
would  not  be  a  prudent  use  of  public  funds. 

Commissioner  Rodis  expressed  concern  about  the  process.     He  said 
that  the  notice  did  not  indicate  that  the  Commission  would  open  un 
the  question  of  whether  or  not  to  proceed  with  the  EIR  study.  It 
was  decided  at  the  public  hearina  in  Millhrae  to  proceed  with  an  FIR 
study.     Commissioner  Rodis  said  when  the  EIR  study  is  comoleted, 
then  a  determination  could  be  made  at  that  time  to  proceed  v/ith  the 
project  or  not . 

Commissioner  Toupin  moved  to  delay  this  item  for  one  month. 
Commissioner  Rodis  seconded  the  motion. 

Commissioner  Flynn  offered  a  substitute  motion  to  delay  this  item 
from  one  month  to  six  months.     Commissioner  Chin  seconded. 

President  Chiesa  stated  she  was  uncomfortable  with  proceeding  with 
this  project  until  staff  could  identify  the  funding  source  for  the 
$175,000. 

Mr.  Elzey  stated  he  would  report  back  in  one  month  to  the  Commission 
with  the  proposed  funding  source. 

Commissioner  Flynn  withdrew  his  motion  to  delay  this  nrocess  for  six 
months . 

Commissioner  Toupin  v;as  excused  at  4:55  P.M. 

The  vote  was  4-0   in  favor  of  delaying  this  project  for  one  month  to 
identify  the  funding  source. 


Public  Comments 

Ms .  Joan  Stiff ,   former  Mayor  of  Woods ide,   compl imented  the 
Commission's  careful  consideration  in  delaying  the  EIR  study  and 
also  suggested  that  further   thought  be  given  to  updating  hhe  master 
plan  on  Crystal  Springs  Watershed. 


******************** 


******************** 


THEREUPON   THE  MEETING  WAS  ADOURNED: 


5:04   P.M . 


Romaine  A.  Boldridqe 
Secre  t ar  y 
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CfTV  AND  COUNTY  OF  SAN  FRANCISCO 


31-0033 

RESOLUTION  No.  


WHEREAS,  The  Hetch  Hetchy  Capital  Improvement  Program  proposes  fundincj 
capital  improvements  and  facilities  maintenance  priorities  for  1991-92;  and 

WHEREAS,  The  Department,  1n  conjunction  with  the  UtlMties  Engineering 
Bureau  and  the  Bureau  of  Finance,  has  assessed  the  scope,  cost  estimate  and 
schedule  of  proposed  capital  Improvements  needed  for  the  reliable  operation  of 
San  Francisco's  power  generation  and  water  storage  facilities  over  the  next 
six  years;  and 

WHEREAS,  Funding  for  the  planned  capital  improvements  will  he  av-Tilohlp 
from  revenues  generated  by  the  Hetch  Hetchy  project;  now  THEREFORE,  be  i1 

RESOLVED.  That  the  Public  Utilities  Commission  adopts  the  Hetch  Hetchy 
Capital  Improvement  Program,  1991-92  through  1996-97  as  recommended  by  the 
General  Manager  of  the  Public  Utilities  Commission. 


iy*)A4h 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.  ;  n,..H..nf       FEBRUARY  121991 

at  its  meeting  of  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  CO.v.iv.i^^iwN 

OTV  AND  COUNTY  OF  SAN  FRANCISCO 

Ml-0036 

RESOLUTION  Na  


HHEREAS.  The  Water  Department  Capital  Improvement  Program  proposes 
funding  capital  improvement  and  facilities  maintenance  priorities  for  1991-92; 
and 

WHEREAS.  The  Department.  1n  conjunction  with  the  Utilities  Engineering 
Bureau  and  the  Bureau  of  Finance,  has  assessed  the  scope,  cost  estimate  and 
schedule  of  proposed  capital  improvements  needed  for  the  reliable  operation  of 
San  Francisco's  Water  facilities  over  the  next  six  years;  and 

WHEREAS,  Funding  for  the  planned  capital  improvement  will  be  available 
from  water  rates;  now  THEREFORE,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  adopts  the  Water 
Depa'^tment '  s  Capital  Improvement  Program,  1991-92  through  1  996-97  as 
recommended  by  the  General  Manager  of  the  Public  Utilities  Commission. 


f>944b 


/  hereby  certify  that^th^^re^oing  ^^'^'gg'l"'  "^'^^  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of .  .  ^_   " 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANrtSTO 

RESOLUTrON  No.   


RESOLVED.  That  the  budget  estimates  for  1991-92  as  prepared  by  the 
General  Manager  of  the  Public  Utilities  Commission  In  accordance  with  the 
instructions  from  the  Mayor's  Office  and  the  Controller  and  on  file  with 
the  Director  of  Finance  of  the  Public  Utilities  Commission,  and  pursuant 
to  Public  Hearing,  are  hereby  approved  for  the  following  amounts: 

Hetch  Hetchy  66,766,287 

Bureau  of  Light,  Heat  and  Power  46.882.522 

Water  Department  82.033.645 

Public  Utilities  Commission  28.558.294 

Municipal  Railway  277.031.713 


RESOLVED,  That  the  General  Manager  of  the  Public  Utilities 
Commission  is  authorized  to  make  technical  adjustments  as  may  be 
necessary;  and  be  it 

FURTHER  RESOLVED,  That  the  General  Manager  of  the  Public  Utilities 
Commission  is  authorized  to  adjust  salaries  in  accordance  with  amendments 
to  the  Annual  Salary  Ordinance  and  mandatory  fringe  benefits  in  accordance 
with  the  Controller's  instructions;  and  be  It 

FURTHER  RESOLVED.  That  the  budget  estimates  be  filed  with  the 
Controller  in  accordance  with  the  provisions  of  Charter  Section  6.200. 


6944b 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of    FEBRUARY  121991   ,    .  . 

Secretary,  Public  fUili ties  Commission 


PUBLIC  UTILITIES  COMMISSION 

OTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. . 


RESOLVED,  That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,  the  PUC  Finance  Director  and  the  City  Attorney, 
this  Commission  hereby  requests  the  Controller  to  allot  funds  and 
to  draw  warrants  against  such  funds  as  are  or  will  be  available  in 
payment  of  claims  against  the  San  Francisco  Municipal  Railway  as 
shown  below. 


CLAIMANT  & 
COURT  NO, 


ACCIDENT  NO.  &  ACCIDENT 
SPECIFIED  PRAYER      SPECIALS     TYPE    DATE  PI/PD 


SETTLEMENT 


Non  Litigated: 
Gene  P.  Smith 


36  B  1193-2 
P  51,820.22 


$29,421 .95     1-3       3-21-87  PI-PD 


$  21,000.00 


Litigated: 
None 

Judgement : 
None 


TOTAL  SETTLEMENTS  (1) 


$  21,000.00 


INDEX 


632091 


SUB  OBJECT  1450 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.     ,  FEBRUARY  121991 

at  Its  meeting  of  —Ai  /-I  ^ 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COUNTY  OF  SAN  FRANCISCO 


No.  


RESOLVED/  That  this  Commission  hereby  designates  Tuesday, 
March  12,    1991  at  2:00  p.m.    in  Room  282,   City  Hall,  San 
Francisco  as  the  date  time  and  place  for  a  public  hearing  by 
the  Public  Utilities  Commission  for  considering  proposals  for 
rate  increases  for  water  service  and  water  supplied  by  the  San 
Francisco  Water  Department  to  its  retail  and  wholesale 
customers;  and,  be  it 

FURTHER  RESOLVED,  That  the  revenue  requirements  and  an 
analysis  of  the  rate  increases  and  additional  charges  be  made 
available  for  public  inspection  and  review  beginning  Monday, 
March  4,    1991  in  Room  287,   City  Hall,   San  Francisco. 


0401 X-2 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  nf  FEBRUARY  121991 


Secretary.  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

cm  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTfON  No.  


RESOLVED,  That  this  Commission  designates  Tuesday, 
February  26,    1991  at  2:00  p.m.    in  Room  282,   City  Hall,  San 
Francisco  as  the  date,   time  and  place  for  a  public  hearing 
by  the  Public  Utilities  Commission  for  considering  a 
proposal  for  a  new  rationing  plan  to  further  increase 
water  savings  throughout  the  San  Francisco  Water 
Department's  system;   and,  be  it 

FURTHER  RESOLVED,   That  this  proposed  plan  with  its 
increased  al lotment s ,  water  use  restrictions  and  other 
necessary  actions  needed  to  save  more  water  be  made 
available  for  public  inspection  and  review  beginning 
Tuesday,   February  19,    1991  in  Room  287,   City  Hall,  San 
Francisco . 


0401 X-4 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of    FEBRUARY  J  2193] 


Secretary.  Public  Utilities  Comnassion 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUxmr  OF  SAN  FRANCISCO 


.Sl-0041 


RESOLUTION  No. 


WHEREAS,  The  San  Antonio  Pump  Station  Improvements 
Project  will  increase  the  pumping  capacity  and 
reliability  of  the  Water  Department ' s  operations  for 
delivery  and  treatment  of  Hetch  Hetchy  water ;  and 

WHEREAS,  Under  San  Francisco  Water  Department  Contract 
No,  WD-2062,   Construction  of  San  Antonio  Pump  Station 
Improvements  is  to  be  performed;  and 

WHEREAS ,   The  Commission  adopted  the  certification  of 
the  Environmental  Impact  Report  for  the  Calaveras 
Pipeline  and  San  Antonio  Pump  Station  projects  by 
Resolution  No .   91-0029;   now,   therefore,   be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  bid 
call  for  San  Francisco  Water  Department  Contract  No. 
WD-2062 ,  San  Antonio  Pump  Station  Improvements . 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of  _     FEBRUARY  l!>iqqi 


CfTV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Na  


WHEREAS,  Under  San  Francisco  Water  Department  Contract  No.  WD-2075, 
the  replacement  of  damaged  expansion  joint  sealant  strips  is  to  be  performed 
at  the  roof  of  the  South  Basin  of  University  Mound  Reservoir;  and 

WHEREAS,  The  Department  of  City  Planning  has  determined  this  Project 
to  be  categorically  exempt  from  the  California  Environmental  Qual ity  Act 
under  Class  1(b)  as  set  forth  in  the  permanent  list  of  categorical  exemption 
adopted  by  the  City  Planning  Commission  on  August  28,  1980 ,  and  April  16, 
1981;  and 

WHEREAS ,  Bids  for  this  work  were  received  and  opened  publicly  on 
December  20,    1990;  and 

WHEREAS,  The  low  bidder,  Eligom  International  Construction,  requested 
the  withdrawal  of  its  bid  due  to  a  supplier  error  in  material  pricing;  and 

WHEREAS ,  It  was  determined  that  it  is  in  the  City ' s  best  interest  to 
allow  Eligom  International  Construction  to  withdraw  its  bid;  and 

WHEREAS ,  The  bid  from  A.  Answer  Inc .  was  determined  to  be 
non-responsive  due  to  the  omission  of  page  10,  Apprenticeship  Program 
Affidavit ;  now,  therefore,   be  it 

RESOLVED ,  That  this  Commission  hereby  awards  San  Francisco  Water 
Department  Contract  No.  WD-207  5 ,  Roof  Repair  in  the  amount  of  $119, 000  to 
Eddie  D.  Steppat,  Inc.  of  3917  26th  street,  San  Francisco,  CA  94131,  as  the 
lowest  responsive  bidder,   and  rejects  all  other  bids  for  the  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  (/tilities  Commission 

FEBRUARY  121991 

at  its  meeting  of 


Secretary.  Public  Utilities  Commission 


XD : f md 


PUBLIC  UTILITIES  COMMISSION 

Cmr  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Na  


WHEREAS,  Bids  for  San  Francisco  Water  Department  Contract  No.  WD-2076, 
Purchase  of  Ball  Valves  and  Accumulator  System  for  Baden  Pump  Station  Project  were 
received  and  opened  publicly  on  January  23,  1991;  and 

WHEREAS,  The  low  and  sole  bid  in  the  amount  of  $111,658.00  was  submitted  by 
Henry  Pratt  Co.;  now,  therfore  be  it 

RESOLVED,  That  this  Commission  hereby  awards  San  Francisco  Water 
Department  Contract  No.  WD-2076,  Purchase  of  Ball  Valves  and  Accumulator  System  for 
Baden  Pump  Station  Project,  in  the  amount  of  $111,658.00  to  Henry  Pratt  Company,  140 
Mayhew  Way.  Suite  100,  Pleasant  Hill,  CA  94523,  as  the  low  and  sole  responsive  bidder. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

FEBRUARY  121991 

at  Its  meeting  of  


Secretary,  Public  Utilities  Comn^ssion 


CAO:fmd 


PUBLIC  U  I  (L)  I  Itb  UOlViMiSi>lON 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


Sl-00 44 

RESOLUTION  No,  


RESOLVED,  That  this  Commission  hereby  designates  Tuesday. 
March  12.  1991  at  2:00  p.m.  in  Room  282,  City  Hall,  San  Francisco  as  the 
date,  time,  and  place  for  a  hearing  by  the  Public  Utilities  Commission 
for  considering  an  amendment  to  the  Muni  Fare  Code  pertaining  to  AC/BART 
Plus  Muni  Passes.  AC/Muni  Transbay  Passes,  BART/Muni  Cash  Transfers,  and 
Golden  Gate/Muni  Bus  to  Bus  Passes;  and  be  it  further 

RESOLVED,  That  the  proposed  changes  and  staff  report  be  made 
available  for  public  Inspection  and  review  beginning  Monday,  March  4, 
1991  in  Room  287,  CUy  Hall.  San  Francisco. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  nf         FEBRUARY  121991 


Secretary,  Public  Utilities  Commission 


(MOBm 


PUBLIC  UTILITIES  COMMISSIOr 

CTTY  AND  COUNTY  OF  SAN  FRANCISCO 


531—0045 

RESOLUTION  No.  '  * 


WHEREAS,   Under  Municipal  Railway  Contract  No.   MR-1026  the 
rehabilitation  of  the  heating  and  ventilation  system  for  the  general 
administrative  offices  at  the  Presidio  Facility  is  to  be  performed;  and 

WHEREAS,   Funds  are  available  for  this  work  in  Fund  Group  31-282,  Index 
716068,   Project  603-05  now,   therefore  be  it 

RESOLVED,   That  this  Commission  approves  the  plans  and  specifications 
as  prepared  and  recommended  by  staff,   and  hereby  authorizes  Bid  Call  as 
follows : 

Municipal  Railway  Contract  No.  MR-1026 

Presidio  Trolley  Coach  and  General  Office  Facility 

Rehabilitate  Heating  &  Ventilation  System 

of  the  General  Administrative  Office 

and  be  it  further 

RESOLVED,   That  in  accordance  with  the  Provisions  of  Chapter  31, 
Sections  31.17  and  31.22(a)   of  the  San  Francisco  Administrative  Code,  this 
project  qualifies  for  categorical  exemption  from  the  California 
Environmental  Quality  Act  under  the  Provisions  of  Paragraphs  15301(b)  and 
(d)  . 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  iU  n.eeUn,  of  PEBRUftRY  121991 


Secretary.  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

crrv  AND  COUNTY  or  san  francisco 


RESOLUTION  NO  


WHEREAS,   under  the  authority  of  Charter  Section 
3.501.    the  General  Manager,   PUC  is  authorized  to  make  Non 
Civil  Service  and  Temporary  appointments  and  removals 
therefrom;  and 


WHEREAS ,   such  appointments  and  remova 1 s  have  been 
ordered  by  the  General  Manager.  PUC;  and 


WHEREAS .    the  General  Manager ,   PUC,   has  requested 
commi ss ion ,    ratification  and  approva 1  of  such  appointments 
and  removals;  now  therefore  be  it 


RESOLVED,   the  Public  Utilities  Commission  does  hereby 
ratify  and  approve  the  Non  Civil  Service  and  Temporary 
appointments  and  removals  for  the  month  of  December  1990. 


217C-2 


J  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of    FEBRUARY  121991  , 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

Sl-0047 

RESOLUTION  Na  


WHEREAS,   The  State  of  California  and  particularly  the  San 
Francisco  Water  Department's  water  system  has  received 
considerably  less  than  normal  precipitation  during  the  last 
four  years  (1987  through  1990),   thereby  reducing  the  amounts  of 
water  storage  throughout  the  system' s  reservoi  rs ;  and 

WHEREAS,  This  Commission  on  May  8,   1990  under  Resolution 
No.   90-0142  adopted  a  Mandatory  Rationing  Program  with  the 
express  purpose  of  reducing  water  consumption  to  75  percent  of 
the  1987  level  to  ensure  that  sufficient  quantities  of  water 
would  be  available  in  the  following  years;  and 

WHEREAS,  The  amount  of  snowfall  and  precipitation  since  the 
adoption  of  the  mandatory  rationing  program  has  been 
negligible,   thereby  futher  reducing  the  supply  of  water 
throughout  the  system;  and 

WHEREAS,  Since  1988,   the  Department  has  been  conducting  a 
water  conservation  program  to  increase  public  awareness  of  the 
water  shortage  and  disseminate  information  on  practical 
measures  to  reduce  water  usage;  and 

WHEREAS,   The  Department  considers  it  essential  to 
immediately  accelerate  new  programs  directed  toward  additional 
water  savings;  and 

WHEREAS,  These  programs  are:  1)  New  Customer  Information; 
2)  Point  of  Need  Retrofit,  and  3)  Low-flow  Toilet  Rebate;  now, 
therefore,   be  it 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors  that  a  Water  Department 
Supplemental  Appropriation  in  the  amount  of  $490,000  for  the 
implementation  of  additional  water  conservation  programs  be 
approved  and  funded  from  the  Water  Department  *  s  Unreserved  Fund 
ba lance . 


0452L-6 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  Us  meeting  of.        FtBRuARY  121991 


Secretary,  Public  Utilities  Commissia 


PUBLIC  UTILITIES  COMMISSION 

CfTV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


WHEREAS,   the  San  Francisco  Water  Department  must  file  an 
after  the  fact  application  with  the  U.S.  Army  Corps  of  Engineers 
to  remove  landfill  from  wetlands  in  the  vicinity  of  Upper  Crystal 
Springs  Reservoir,   in  order  to  comply  with  requirements  of  the 
federal  Clean  Water  Act;  and 

WHEREAS,   the  Water  Department  has  been  advised  by  the 
California  Department  of  Fish  and  Game  to  hire  a  herpetologist 
specializing  in  the  San  Francisco  Garter  Snake,   an  endangered 
species,   in  order  to  advise  the  Water  Department  on  mitigating 
the  impacts  of  its  proposed  landfill  removal  on  the  snake;  and 

WHEREAS,   the  Water  Department  agrees  that  herpetological 
services  are  required  m  order  to  further  the  Water  Department's 
permit  application,    and  intends  to  hire  a  qualified  herpetologist 
to  assist  the  City;  now,   be  it 

RESOLVED,   that  the  General  Manager  of  the  San  Francisco 
Water  Department   is  authorized  to  enter  into  a  contract  with  a 
qualified  herpetologist  specializing  in  the  San  Francisco  Garter 
Snake  in  an  amount  not  to  exceed  $7,600. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


8129P 


at  its  meeting  of 


FLbKuAKY  J  2  1991 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


31—0043 

RESOLUTION  No.  


WHEREAS,    the  San  Francisco  Water  Department  must  file  an 
after  the  fact  application  with  the  U.S.  Army  Corps  of  Engineers 
to  remove  landfill  from  wetlands  in  the  vicinity  of  Upper  Crystal 
Springs  Reservoir,    in  order   to  comply  with  requirements  of  the 
federal  Clean  Water  Act;  and 

WHEREAS,    the  Water  Department  has  been  advised  by  the  U.S. 
Army  Corps  of  Engineers  to  hire  an  archaeologist  qualified  to 
assess  archaeological  sites  in  San  Mateo  County,  due  to  the 
presence  of  a  Native  American  campsite  in  the  vicinity  of  the 
fill  removal  site,   in  order  to  advise  the  Water  Department  on 
mitigating  the  impacts  of  its  proposed  landfill  removal  on 
archaeological  resources;  and 

WHEREAS ,    the  Water  Department  agrees  that  archaeological 
services  are  required  in  order  to  further  the  Water  Department's 
permit  application,   and  intends  to  hire  a  qualified 
archaeological  consulting  firm  to  assist  the  City;   now,   be  it 

RESOLVED,    that  the  General  Manager  of  the  San  Francisco 
Water  Department   is  authorized  to  enter  into  a  contract  with  a 
qualified  archaeological  consulting  firm  specializing  in  San 
Mateo  County  Native  American  sites  in  an  amount  not  to  exceed 
$3,600. 


ai29P 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  FEBRUARY  121991 


Secretary.  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 


CfTV  ANO  COUNTY  OF  SAN  FBANOSCO 

RESOLUTION  No.  


RESOLVED,  That  this  Commission  hereby  approves  the 
Lease  extension  for  an  additional  five  year  period  commencing 
September  1,   1990  and  ending  August  31,   1995  and  the  new  rental 
of  $20,736,00  per  year;   and,  be  it  further 

RESOLVED,   That  this  Commission  hereby  authorizes 
execution  of  the  First  Supplemental  Agreement  in  Modification  of 
Lease  to  Kollreal  of  that  certain  Lease  entered  into  by  and 
between  City  as  Lessor,   and  Ko Ureal  as  Lessee,   on  January  13, 
1976 ;   and ,   be  it  further 

RESOLVED,  That  all  other  terms  and  conditions  of  the 
January  13,    1976  Lease  are  to  remain  in  full  force  and  effect. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  —   \n  — — —  

Secretary.  Public  Utilities  CommisMon 


PUBLIC  UTILITIES  COMMISSION 

cm  AND  COUNT>  OF  SAN  FRANCISCO 

RESOLUTION  No.  


RESOLVED,  That  this  Commission  hereby  approves  and 
authorizes  the  execution  of  the  First  Supplemental  in  Modification 
of  Lease  for  No.   1  NB  Partners  (copies  of  which  agreement  are  on 
file  with  San  Francisco  Water  Department)   so  as  to  add  Section  17A, 
CURE  BY  LENDER,   to  the  original  Lease  adopted  September  12,   1989  by- 
Resolution  No.   89-0313;   and,   be  it  further 

RESOLVED,   That  all  other  terms  and  conditions  of  the 
original  Lease  are  to  remain  in  full  force  and  effect;  and,  be  it 
further 

RESOLVED,  That  pursuant  to  Section  7.402-1  of  the  Charter, 
the  subject  First  Supplemental  Agreement  in  Modification  of  Lease  be 
submitted  to  the  Board  of  Supervisors  for  confirmation  by  Ordinance. 


/  hereby  certify  that  ^^^^gQ^^^^\f^i2]SS^^^  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of — 


Secretary,  Public  Utilities  Commissmn 


PUBLIC  UTILITIES  COMMISSION 

cm  AND  couNrv  of  san  francisco 
RESOLUTION  No.  


WHEREAS,     The  Commission,  under  Resolution  //89-0308  previously 
authorized  Jerl  L.  Mersky,  Ph.D.,  to  conduct  a  case  study  of  the  five-year 
development  of  the  JLMB  at  the  Municipal  Railway,  total  payment  not  to  exceed 
$23,500,00  for  the  term  of  the  contract  to  end  June  30,  1990;  and 

WHEREAS,  This  case  study  has  not  been  completed  within  the  term 
authorized  and  an  extension  of  the  term  is  needed  to  June  30,  1991;  and 

WHEREAS,  This  extention  of  time  will  not  require  additional  funds; 
now,  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  authorizes  the 
modification  of  the  contract  to  extend  the  term  of  this  agreement  with 
Jeri  L.  Mersky,  Ph.D.  to  June  30,  1991,  at  no  additional  cost. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of        FEBRUARY  12199] 


Secretary,  Public  Utilities  Commi^sio) 


PUBLIC  UTILITIES  COMIVilSSION 

CfTV  AND  COUNTY  Of  SAN  FRANCISCO 

91-0053 

RESOLUTION  No  


WHEREAS,  $384,580  in  surplus  funds  were  carried  forward  from 
1989-90  in  the  Engineering  and  Administration  Division's  Judgements  and 
Claims  (Object  145)  for  the  purpose  of  funding  an  error  in  the  budget 
process  which  led  to  a  shortfall  in  Muni's  paratransit  contract  (Object 
120).  and 

WHEREAS,  the  Public  Utilities  Commission  must  approve  a 
reallocalion  of  those  funds  before  they  can  be  used  for  the  paratransit 
contract,  now.  THEREFORE  be  it 

RESOLVED,  That  this  Commission  requests  the  Controller  to 
transfer  $384,580  in  operating  funds  as  detailed  below: 


Sources  of  Funds  (Surplus) 

-  Engineering  &  Admin.  Judgements  and  Claims  (Object  145)  $384,580 


Uses  of  Funds  (Deficit) 

-  Engineering  Z'  Admin.  Other  Services  (Object  120)  $384,580 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

^     ,     FEBRUARY  121991 

at  Us  meeting  of  


Secretary.  Public  Utilities  Commission 


PUBLIC  UTILITIES  OOMIVilSSiOrM 

CtrV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Na  


WHEREAS,  Under  San  Francisco  Water  Department  Contract  No.  WD-2010  the 
existing  antiquated  electrical  service  switchgear  and  motor  control  equipment 
at  Alemany  Pump  Station  is  to  be  replaced  with  new  code  compliant  units;  and 

WHEREAS,   Bids  for  this  work  were  received  and  opened  publicly  on  December 
20,    1990;  and 

WHEREAS,  the  low  bid,  submitted  by  Paganini  Electric  Corporation  in  the 
amount  of  5232,399.00,  was  qualified  by  stating  thereon  that  the  bid  does  not 
include  the  PG  and  E  charges  as  specified  by  the  contract;  and 

WHEREAS,  the  Utilities  General  Counsel  determined  said  bid  to  be 
non-responsive  due  to  the  qualification;  and 

WHEREAS,  the  second  low  bid  submitted  by  Kingston-Cresci,  AJV,  in  the 
amount  of   $259,000.00  is  responsive;  and 

WHEREAS ,  additional  funds  in  the  amount  of  $85 , 000 . 00  are  required  to 
award  the  contract;  and 

WHEREAS,  the  timing  of  this  project  is  critical  as  the  first  of  a  series 
of  related  contracts ;  and 

WHEREAS,  the  General  Manager  of  the  Water  Department  has  approved  the 
transfer  of  funds  in  the  amount  of  $85, 000. 00  to  this  project  from  the 
unencumbered  balances  of  the  following  completed  projects:  {No.  76901)  425 
Mason  Street  Freight  Elevator,  (No.  73901)  Crystal  Springs  and  San  Andreas 
Forebay  Tunnel  Lighting  and  (No.  73801 )  Lower  Cystal  Springs  Tunnel 
Rehabilitation ;   now,   therefore ,   be  it 

RESOLVED,  that  this  Commission  requests  the  Controller  to  transfer  funds 
in  the  amount  of  $85,000.00  to  this  project  from  the  unencumbered  balances  of 
the  following  completed  projects:  (No.  76901)  425  Mason  Street  Freight 
Elevator,  (No.  73901)  Crystal  Springs  and  San  Andreas  Forebay  Tunnel  Lighting 
and  (No.  73801 )  Lower  Cystal  Springs  Tunnel  Rehabilitation;  now,  therefore, 
be  it  further 

RESOLVED,  that  this  Commission  hereby  awards  San  Francisco  Water 
Department  Contract  No.  WD-2010,  Alemany  Pump  Station  Electrical  Improvements 
in  the  amount  of  $259,000.00  to  Kingston-Cresi,  AJV,  660  Alabama  Street,  San 
Francisco,  CA  94110,  as  the  lowest  responsive  bidder. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  US  meetin,  of  FEBRUARY  121991 


Secretary,  Public  Utilities  Commission 


ADG : f md 


PUBLIC  UTILITIES  COMMISSION 

CrTY  AND  COUNIV  OF  SAN  FHANCISCO 

91-0055 

RESOLUTION  No.  


WHEREAS,  Under  Section  7.100  of  the  City  Charter,  purchases 
for  construction  operations  may,   on  the  recommendation  of 
the  Department  Head  in  charge  thereof  and  approval  of  the 
Director  of  Purchasing,  be  made  by  the  Department  Head;  and 

WHEREAS,  Given  the  importance  of  delivery  schedules  for 
successful  completion  of  the  San  Antonio  Pump  Station 
construction  contract,   it  is  in  the  best  interest  of  the 
City  that  one  agency,   the  Public  Utilities  Commission, 
Utilities  Engineering  Bureau,  manage  both  the  construction 
and  purchase  contracts;  and 

WHEREAS,   The  Utilities  Engineering  Bureau  has  requested 
authorization  from  the  Director  of  Purchasing  to  purchase 
said  equipment  for  installation  at  the  San  Antonio  Pump 
Station;  and 

WHEREAS,  On  September  17,    1990,   the  Director  of  Purchasing 
authorized  the  Public  Utilities  Commission  to  purchase  said 
equipment  as  provided  for  under  Section  7.100  of  the  City 
Charter;   now,   therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  bid  call 
for  the  San  Francisco  Water  Department  Procurement 
Contracts  WD-2081,   WD-2082,   WD-2083,   WD-2084,   and  WD-2090 
for  purchase  of  equipment  for  the  San  Antonio  Pump  Station. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.     ^         FEBRUARY  121991 

at  Its  meeting  of  ^  


Secretary.  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No  — 


WHEREAS,  The  Bureau  o£  Management  Information  Systems  needs  the 
services  of  a  temporary  1879  Project  Manager  to  maintain  the 
numerous  systems  using  IDMS  data  software;  and 

WHEREAS,  The  Bureau  of  Management  Information  Systems  has  a 
projected  year-end  surplus  in  the  miscellaneous  salaries  account 
(Object  Code  001)   to  cover  the  existing  shortfall,   now;  THEREFORE  BE 
IT 

RESOLVED,  That  this  Commission  authorizes  the  transfer  of  $38,760 
from  BMIS'    1990-91  miscellaneous  salaries  to  temporary  salaries  to 
fund  the  services  of  a  temporary  1879  Project  Manager. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

^    ,  FEBRUARY  121991,3  ,^  

at  Its  meeting  of  _  — ^  ^  /  I  I 


Secretary, 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTV  OF  SAN  FRANCISCO 


RODELE  ROOIS 
PRESIDENT 


ART  AGNOS,  MAYOR 
THOMAS  J.  ELZEY,  GENERAL  MANAGER 


SHEHRI  CHJESA 
VICE  PRESIDENT 


MUNICIPAL  RAILWAY 


H  WELTONFLVNN 


WATER  DEPARTMENT 


ARTHUR  V.  TOUPIN 


HETCH  HETCHY 
WATER  AND  POWER 


GORDON  CHIN 


February  7.  1991 


NOTICE  OF  PUBLIC  HEARING 
ON  PROPOSAL  FOR  A  NEW 
MANDATORY  WATER  RATIONING  PROGRAM 


Notice  is  hereby  given  that  the  Public  Utilities  Commission  of  the  City  and  County  of  San 
Francisco  will  conduct  a  pubUc  hearing  on  Tuesday,  February  26,  1991,  at  2:00  p.m.,  in 
Room  282,  City  Hall,  San  Francisco,  California  to  consider  a  new  mandatory  water 
rationing  program  to  further  increase  water  savings  through  a  combination  of  allotment 
decreases,  additional  water  restrictions  and  other  water  saving  actions  or  incentives. 

Copies  of  the  proposal  will  be  available  for  pubbc  inspection  and  review  beginning 
February  19,  1991  in  Room  287,  City  Hall.  San  Francisco, 

All  interested  parties  are  invited  to  attend  the  public  hearing  and  present  their  views. 


287  Ciry  HALL  •  SAN  FRANCISCO,  CALIFORNIA  94102  •  (415)  554-7316  •  FAX  (415)  554-7470 


Romaine  A.  Boldridge 
Secretary 


0043L 


MINUTES 


PUBLIC   UTILITIES  COMMISSION 
CITY   AND  COUNTY   OF   SAN  FRANCISCO 

Art  Agnos 
Mayor 

REGULAR  MEETING 

Room  282,   City  Hall 
2:00  P.M . 
February  26,  1991 

COMMISSIONERS 
Sherri  Chiesa,  President 
Gordon  Chin,  Vice  President 
H.  Welton  Flynn 
Arthur  V.  Toupin 
Rodel  E.  Rodis 


DEPARTMISNTS 


BUREAUS 


Hetch  Hetchy  Project 


Energy  Conservation 


Municipal  Railway 


Engineering  and 
Construction  Management 


Water  Department 


Financial  Management 


Information  Systems 


Management  Efficiency  anr\ 
Productivity 


Personnel  and  Training 


Thomas  J.  Elzey 


GENERAL  MANAGER 


Romaine  A,  Boldridge 


SECRETARY 


91-036 


Call    to   Order :      2:11  P.M. 


Present:  President  Sherri  Chiesa,  Vice  President  Gordon  Chin, 
Commissioner  H.  Wei  ton  Flynn ,  Commiss  ioner  Arthur  V . 
Toupin,   Com.'nissioner  Rodel  E.  Rodis 


On  motion  of  Flynn,  seconded  by  Chin,  the  Minutes  of  the  regular 
meeting  of  February  12,   1991  were  approved. 

A  tape  of  the  meeting  is  on  file  in  the  Office  of  the  Secretary  of 
tne  Public  Utilities  Commission. 


******************  * 


RESOLUTION 
NO. 


On  motion  of  Chin,  seconded  by  Rodis,  the  follov/ing 
resolution  was  adopted : 

91-0U57  VjD  Adopting  an  increased  Mandatory  Water  Conservation 
Program  dated  February  26,  1991  and  directing  that 
it  be  placed  in  force  immediately. 

VOTE;     Ayes  -  Chiesa,   Chin,   Flynn,   Toupin,  Rodis 

On  motion  of  Flynn,  seconded  by  Chin,  thp  follov/ing 
resolution  was  adopted: 

91-0058       tIR         Requesting  the  Contcoller   to  draw  warrants  in 

payment  of  claims  against   the  Municipal  Railway, 
totalling  ^99,296.76. 

VOTE:     Ayes  -  Chiesa,   Chin,   Flynn,   Toupin,  Rodis 


On  motion  of  Flynn,  seconded  by  Chin,  the  following 
resolution  was  adopted: 

9i-U059       WD        Requesting  the  Controllei   to  draw  v/arrants  in 

payment  of  claims  against  the  Water  Depar  tment , 
totalling  $187,500. 

VOTE:     Ayes  -  Chiesa,   Chin,    Flynn,   Toupin,  Rodis 


On  motion  of  Flynn,   seconded  by  Chin,   the  following 
resolution  was  adopted: 

91-0060       FM        Approving  collection  of  charges  for  damages  for  the 
months  of  December,   1990  and  January,   1991  against 
the  San  Francisco  Municipal  Railway  from 
miscellaneous  debtors  in  the  amount  of  ^33,704.45 
and  write-off  compromise  redactions  for  comparative 
negligence  in  the  amount  of  ^280. 69;   approving  Water 
Department  collections  from  miscellaneous  debtors  in 
the  amount  of  $17,599.96  and  write-off  compromise 
reductions  for  comparative  negligence  in  the  amount 
of  $1,485.91;   and  approving  Bureau  of  Light,   Heat  & 
Power   collections  from  miscellaneous  debtors  in  the 
amount  of  $260 . 

VOTE:     Ayes  -  Chiesa,  Chin,   Flynn,  Toupin,  Rodis 


91-037 


RESOLUTION 
NO  . 


On  motion  of  Flynn,  seconded  by  Chin,  the  following 
resolution  \^as  adopted: 

q  1-0061       MR        Rejecting  all  bids  received  on  January  17,    1991  for 
Municipal  Railway  Contract  No.  MR-889,  Flynn 
Facility  Modifications;   and  authorizing 
readvertisement  of  the  contract  under  Municipal 
Railway  Contract  No.  MR-839R. 

VOTE:     Ayes  -  Chiesa,  Chin,   Flynn,  Toupin,  Rodis 


On  motion  of  Flynn,  seconded  by  Chin,  the  following 
resolution  was  adopted: 

91-0062      MR        Approving  the  plans  and  specifications  as  prepared 
and  recommended  by  staff,  and  authorizing  Bid  Call 
for  San  Francisco  Municipal  Railway  Contract  No, 
MR-891,  Test  Slurry  Wall  Construction. 

VOTE:     Ayes  -  Chiesa,  Chin,   Flynn,   Toupin,  Rodis 


y 1-UU63 
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On  motion  of  Flynn,   seconded  oy  Chin,   the  following 
resolution  was  adopted: 

MR        Approving  Debit  Contract  Modification  No.  2 

totalling  ^15,089.38  to  San  Francisco  Municipal 
Railway  Contract  No.  MR-1024,  Woods  Facility  - 
Furnish  and  Install  Combination  Automatic  Lock  and 
Non-Rotator  Plungers  for  Existing  Hoists;  and 
approving  an  extension  of  time  of  234  calendar  Havs. 

VOTE:     Ayes  -  Chiesa,   Chin,   Flynn,   Toupin,  Rodis 

On  motion  of  Flynn,  seconded  by  Chin,  the  following 
resolution  was  adopted: 

HH        Accepting   the  work  performed  under  Hetch  Hetchy 

water  and  Power  Contract  No.   HH-812,   Moccasin  Creek 
Diversion  Conduit  Repair;   approving  Credit  Contract 
Modification  No.   1   in  the  amount  of  $33,562.42; 
authorizing  an  extension  of  time  for  unavoidable 
weather  delay  of  two  (2)  calendar  days;  and 
authorizing  final  payment  in  the  amount  of 
•J36  ,  642.20   to  the  Contractor ,   Rigging  International 

VOTE:     Ayes  -  Chiesa,  Chin,   Flynn,  Toupin,  Rodis 
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On  motion  of  Flynn,  seconded  by  Chin,  the  following 
resolution  was  adopced: 

WD        Declaring  an  emergency  to  inspect  and  repair  a  leak 
on  Bay  Division  Pipeline  No.   4  located  adjacent  to 
EdgewooQ  Road  east  of  Cordilleras  Road  m  the  City 
of  Redwood  City;   and  requesting  the  Mayor  to 
recommend  to  the  Board  of  Supervisors  approval  of 
the  expenditure  of  $150,000. 

VOTE:     Ayes  -  Chiesa,  Chin,   Flynn,   Toupin,  Rodis 
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RESOLUTION 
NO. 


On  motion  of  Toupin,    seconded  by  Rodis,  the 
following  resolution  was  adopted: 

9i-0066       HH         Requesting  the  Mayor   to  recommend  to  the  Board  of 
Supervisors  a  supplemental  appropriation  in  the 
amount  of  $960,000  from  the  deobligation  of  Hetch 
Hetchy ' s  capital  improvement  project  772 ,  Moccasi n 
Shop  Buildings,  and  to  amend  the  operating  budget  to 
fund  needed  services  during  the  remainder  of  FY 
1990/91  . 

VOTE :     Ayes  -  Chiesa,   Chin,   Flynn ,  Toupin,  Rodis 


On  motion  of  Toupin,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

yi-OOb?      14R        Approving  tne  substitution  of  Monarch  Electric 

Company  for  Liberty  Electric  of  San  Mateo  in  the 
proposed  subcontract  amount  of  i26,808  for  Municipal 
Railway  Contract  No.  MR-1022,   Metro  Yards  -  Security 
Fencing  &  Gates,  V>Joods  Yard  -  Security  Fencing  & 
Gates;   and  permitting  Central  Fence  Company  to 
perform  work  instead  of  Fred  Chavez  Jr.  Fence 
Company  in  the  proposed  subcontract  amount  of 
$372,861  . 

VOTE:     Ayes  -  Chiesa,   Chin,   Flynn,   Toupin,  Rodis 


On  motion  of  Rodis,  seconded  by  Toupin,  the 
following  resolution  was  adopted: 

91-0066       MR         Requesting  the  Mayor  to  recommend  to  the  Board  of 
Supervisors  a  supplemental  appropriation  of 
^2  ,  860  ,  309  .  79   from  the  Chin  and  Hensolt,  OKA 
litigation  settlement  agreement  for  the  following 
Caole  Car  system  and  facilities  maintenance, 
improvement  and  enhancement  projects:     Noise  Task 
Force,   Offset  Slot/Depression  Beams,  Trackway 
Improvements,  Cable  Transport  System  and  System 
Safety  and  Code  Compliance. 

VOTE:     Ayes  -  Chiesa,  Chin,   Flynn,   Toupin,  Rodis 


On  motion  of  Flynn,   seconded  by  Toupin,  the 
following  resolution  was  adopted: 

91-0069       UEB       Awarding  San  Francisco  Water  Department  Contract  No . 

WD-2060,   San  Andreas  Water  Treatment  Plant  Expansion 
No.   2,    in  the  amount  of  $32,980,165  to  S.J.  Amoroso 
Construction  Co.,   Inc./Verrett  Construction  Company, 
Inc.   San  Francisco,   CA . 

VOTE:     Ayes  -  Chiesa,  Chin,  Flynn,   Toupin,  Rodis 


On  motion  of  Rodis,   seconded  by  Chin,   the  following 
resolution  was  adopted: 

91-0070       FM        Approving  the  Transit  Impact  Development   Fee  Cost 
Certification  for  Fiscal  Year  1987/1988  for 
submission  to  the  San  Francisco  Board  of  Supervisors. 

VOTE:     Ayes  -  Chiesa,   Chin,   Flynn,  Toupin,  Rodis 
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On  motion  of  Flynn,  seconded  by  Rod  is ,  the  following 
resolution  was  adopted: 

Authorizing  the  Director  of  Finance  to  apply  for, 
accept,   and  expend  1^20  ,500,000  from  1990/91  Urban 
Rail  Bond  Funding  for  San  Francisco  Municipal 
Railway  Projects:  Market  Street  Transit  Thoroughf ar e 
and  F-Market  Line,  Muni  Metro  Extension,  Light  Rail 
Vehicle  Purchase,  and  Muni  Metro  Preliminary  Design, 
from  such  regional  and  local  Liatching  fund  sources 
as  Transportation  Sales  Tax ,  and/ or  BART  extension 
Capi tal  Reserve  funds. 

VOTE:     Ayes  -  Chiesa,   Chin,   Flynn,   Toupin,  Rodis 


On  notion  of  Flynn,  seconded  by  Rodis,  the  following 
resolution  was  adopted: 

Authorizing  the  Director  of  Finance  to  apply  f or , 
accept,   and  expend  $16,605,946  from  1990/91  State 
Tr  an  sit  Capital  Impr  oveme-i  t  funds  and  |16,605,946 
from  such  regional  and  local  matching  fund  sources 
as  Clean  Air  and  Transportation  Act  of  1990  Bonds, 
State  Transit  Assistance  funds,  Transportation 
Development  Act,   AB  1107  funds  Bridge  Toll  Revenues, 
Transit  Impact  Development  Fees,  Transportation 
Sales  Tax  Revenue,   Hetch  Hetchy  funds,    and/or  the 
San  Francisco  Municipal  Railway  Improvement 
Corporation  funds  for  San  Francisco  Municipal 
Railway  Projects:     Muni  Metro  Turnback, 
F-Market-Embarcadero  PCC  Streetcar   fleet  and  trolley 
overhead  system,   Metro  East  Light  Rail  Vehicle 
Facility  and  replacing  the  aged  standard-sized 
trolleys  with  new  articulated  trolleys. 

VOTE :     Ayes  -  Chie;3a,   Chin,   Flynn,   Toupin,  Rod  1  s 

On  motion  of  Flynn,   seconded  by  Chin,   the  following 
resolution  was  adopted: 

Authorizing  the  Director  of  Finance  to  apply  for, 
accept,   and  expend  up  to  $6  million  of  State  transit 
Assistance   { ST A )   funds ,   to  furnish  whatever 
additional   information  might  be  requested  by  the 
Metropolitan  Transportation  Commission  in  connection 
with  this  request  and  to  work  with  the  Controller  to 
close-out  reserved  funds. 

VOTE:     Ayes  -  Chiesa,  Chin,   Flynn,  Toupin,  Rodis 


Copies  of  the  above  resolutions  are  on  file  in  the 
office  of  the  Secretary  of  the  Public  Utilities 
Commission  . 

******************** 
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Item  No.    8   —  Reconsideration   of   the  Hetch  Hetchy  1991/92  Operating 
Budget  . 

Commissioner  Rod is  read  a  statement  regarding  his  position  on  the 
issue  of  the  municipalization  of  PG&E.     A  copy  is  on  file  with  the 
minutes  of  this  meeting.     He  stated  that  since  the  February  12,  1991 
meeting,  he  had  reviewed  his  previous  vote  on  this  issue  and  was 
still  of   the  opinion  that  it  would  not  be  feasible  at  this  time  to 
spend  ^150, 000  on  a  preliminary  study  on  the  municipalization  of 
PG&E . 

Commissioner  Flynn  made  a  motion  not  to  reconsider  the  Hetch  Hetchy 
operating  budget.     Commissioner  Toupin  seconded. 

Commissioner  Chin  stated  he  wanted  the  record  to  show  that  last  year 
he  had  requested  a  scope  of  work  for  the  PG&E  study  as  to  what 
$150,000  would  buy.     The  report  reflected  the  points  of  information 
and  the  cost/benefit  issues  the  City  would  learn  from  such  a  study. 
Based  upon  this  information,  Commissioner  Chin  said  he  supporte-^  a 
study  of  the  municipalization  of  PG&E. 

On  the  motion,  Commissioners  Flynn,  Toupin  and  Rodis  voted  not  to 
reconsider  the  Hetch  Hetchy  operating  budget  and  Commissioner  Chiesa 
and  Chin  voted  against  the  motion.     The  motion  carried  not  to 
reconsider  tne  Hetcn  Hetchy  operating  budget. 


********************* 


Public  Hearing 

Resolution  No.  91-0057  —  Adopting  an  increased  Mandatory  Water 
Conservation  Program  dated  February  26,   1991  and  directing  that  it 
be  placed  in  force  immediately. 


Mr.   John  P.   Mullane,   General  Manager,   San  Francisco  Water 
Department,   presented  the  revised  mandatory  water  conservation 
program.     He  said  if  implemented,   this  program  would  have  a 
significant  impact  on  every  individual  who  lives  and  works  in  San 
Francisco,   San  Mateo,   Santa  Clara  and  Alameda  counties.     If  this 
plan  is  not  adopted,   there  would  be  a  significant  impact  on  the 
avaiiabxiity  of  the  water  supply  to  2.6  million  people.     He  stated 
that  this  rationing  plan  was  not  the  only  effort  staff  had  taken  to 
obviate  the  current  supply  situation;   in  addition,  water  had  been 
purchased  from  Placer  County  Water  Agency  and  Modesto  Irrigation 
Dist r  ict  , 

He  described  the  current   level  of  Hetch  Hetchy's  storage  at  9%  of 
its  capacity  and  New  Don  Pedro  at  42%  of  capacity.     Local  storage, 
which  includes  the  peninsula  and  Alameda  County  was  at  36%. 
Overall,   that  represented  26%  of  capacity  storage  for  a  system  that 
has  to  provide  water  to  2.6  million  people.     Mr.   Mullane  stated  that 
it  was  for   these  reasons  this  program  was  being  developed. 
Currently,   there  is  a  mandatory  rationing  program  requiring  a  25% 
system-wide  reduction.     Mr.   Mullane  remarked  that  both  the  people  m 
San  Francisco  and  suburban  resale  areas  had     achieved  a  24% 
reduction  versus  the  25%  goal.     He  stated  the  recommended  plan  for 
adootion  would  De  increased  to  a  45%  system-wide  reduction  but  that 
depending  upon  changes  in  weather  conditions,   staff  may  have  to  come 
back   to  the  Commission  to  increase  or  decrease  the  45%  system-wide 
goal . 


91-041 


Mr.    Muilane  staced   there  were   two  minor   changes  to   the  proposed 
mandatory  water   conservation  program  that   were   not   included   in  the 
package  and   requested   that   they  be   incorporated   in  the  plan.  He 
said  that   the  proposed  mandatory  water  conservation  program  had  five 
basic  elements:     1)    increased  levels  of  rationing;    2)  additional 
water  use  restrictions;    3)   excess  use  charges;   4)  increased 
enforcements;   and,  5)  mandatory  conservation  inspection. 

Increased  Levels  of  Rationing 

Mr.  Muilane  explained  the  proposed  mandatory  water  conservation 
program  for  San  Francisco.     Maximum  allotments  would  be  300  gallons 
per  day  for  residential  households  and  150  gallons  per  day  per 
living  unit  in  apartment  buildings.     The  minimum  allocation  for  all 
residential  accounts  v/ould  be  50  gallons  per  day  per  documented 
resident.     Additionally,   irrigation  services  would  be  cut  by  90%, 
providing  it  was  a  service  purely  for  irrigation.  The 
commer ical/indust r ial  allocations  would  be  reduced  by  the  same 
amount  as  the  residential  accounts.     The  only  exception  would  relate 
to  health  care  facilities,   provided  that  they  install  water 
conservation  devices  on  the  premises.     Allocations  for  new  accounts 
would  be  50  gallons  per  day  which  would  be  re-evaluated  once  they 
have  demonstrated  to  the  Water  Department  that  they  had  installed 
water  conservation  devices. 

Auditional  Water  Use  Restrictions 

He  further  explained  the  existing  water  use  restrictions  and  the 
proposed  new  restrictions  of  the  plan.     Violation  of  any  water  use 
restrictions  could  result  in  the  installation  of  a  restricting 
device  in  the  service  line  of  the  customer  and  continued  violation 
would  result  m  termination  of  water  service. 

Excess  Use  Charges 

Mr.   Muilane  said  that   tne  current  excess  use  charge  would  remain  in 
effect ,   which  basically  stipulates  that  if   the  allotment  is  exceeded 
by  less   than  10%  the  penalty  or  excess  use  charge  would  be  twice  the 
oasic  rate.     If  the  allotment  is  exceeded  by  10%  to  20%  the  charge 
is  eight  times  tne  existing  rate  and  if  over  20%  the  amount   is  ten 
times   the  basic  rate.     The  difference  in  the  administration  of  this 
element  of  the  program  is  that  anyone  who  exceeds  their  allotment  by 
two  consecutive  billing  periods  would  find  a  restriction  device 
placed  in  their  service  line .     Further ,   a  third  consecutive  time 
would  result  in  termination  of  the  customer's  water  supply. 

Increased  Enforcements 

Additionally,   violations  of  water  use  restrictions  would  be  looked 
at  more  closely.     The  first  violation  would  result  in  a  written 
notice  to  provide  the  customer  with  all  legal  notification  of  the 
violation.     The  second  violation  would  result  in  the  placement  of  a 
restriction  in  the  service  line  and  the  third  violation  would  result 
in  the  termination  of  water  supply. 

Mandatory  Conservation  Inspections 

The  fifth  element  of   the  program  is  the  requirement  for  mandatory 
conservation  inspections  for  all  large  water  users,   particularly  for 
facilities  where  there  is  a  reasonable  indication  of  water  waste. 
Failure  to  allow  the  Water  Department  to  perform  such  an  inspection 
would  result  in  a  reduction  of  their  allotment,  which  would  result 
in  an  increase  in  their  excess  use  charge  and  the  possible 
termination  of  water  service. 
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Mr.    Mullane  stated   that   the  same  percentages  would  be  applied  to  the 
suburban  resale  customers  as  would  be  applied   in  San  Francisco.  The 
suburban  customers   jointly  would  be  allowed,   within   the  pool  of 
water  allocated  to  them  at   the  reduced  level,   to  allocate  among 
their   respective  districts.     The  sum  of  those  allocations  must  total 
the  reduced  allocation   that  would  be  provided  to  them  under  this 
program.     Mr.  Mullane  strongly  urged  the  suburban  resale  customers 
to  adopt  water  use  restrictions  and  enforcement  programs  similar  to 
San  Francisco,   in  order  to  achieve  the  same  savings  and  benefits. 
Banking  provisions  allowed  under  the  current  program  would  be 
extended  to  the  proposed  program.     Failure  to  pay  excess  use  charges 
that  are  not  under  protest  in  a  timely  fashion  may  result  in  the 
rescission  of  the  banking  provisions  for  any  specific  provider. 

This  program  would  be  funded  from  the  current  budget  and  the  1991/92 
budget  to  continue  rationing  at  the  25%  level.     In  order  to  fund  a 
nigher  level  of  rationing,   staff  will  be  coming  back  to  the 
Commission  with  a  supplemental  appropriation  for  the  balance  of  the 
current  FY  1990/91  and   for  FY  1991/92. 

Mr.  Mullane  explained  the  implementation  schedule  of  when  water  use 
restrictions,  allocations,  and  rates  would  become  effective  should 
the  Public  Utilities  Commission  adopt  the  recommended  mandatory 
rationing  program. 

Presioent  Chiesa  invited  public  comments. 

Mr.  James  Beard,  President,   Bay  Area  Water  Users  Association,  raised 
four  points  of  concern:     1)   recognizing  that  the  water  supply 
situation  is  serious  and  that  tough  measures  are  needed  to  conserve 
the  present  water  supply;   2)   pointing  out   that  the  suburban 
customers  were  asked  to  cut  their  water  consumption  by  more  than 
45%,   while  San  Francisco  itself  is  about  32%,  which  makes  truly 
severe  demands  on  the  suburban  customers;   3)  noting  that  the 
suburban  customers  have  not  had  enough  time  to  review  the  proposed 
plan  but  that  they  are  personally  committed  to  working  cooperatively 
with  the  San  Francisco  Water  Department  to  achieve  their  objectives; 
and,   4)   urging  San  Francisco  to  seek  every  available  avenue  to 
secure  supplemental  water  supplies  for  the  Bay  Area  with  vigor  and 
determination . 

Mr.   Douglas  Short,  Vice  President,   Bay  Area  Water  Users  Association, 
concurred  with  Mr.   Beard's  comments  and  expressed  his  appreciation 
for   the  efforts  of  tne  San  Francisco  Water  Department  in  keeping  the 
suburban  customers  appraised  of  the  situation. 

Mr.   John  Farbstein,    resident  of  Belmont,   stated  that  he  was  not 
ODjecting  to  the  proposed  plan,   but  was  disappointed  that  the 
suburban  customers  must  bear   the  brunt  of  the  burden.     He  urged  the 
Commission  to  take  whatever  action  was  necessary  to  insure  that  the 
hardship  be  borne  equally  by  the  entire  State  and  not   just  by  a  few 
isolated  counties. 

Mr.   Louis  Giraudo,   Chairman  of  the  Board,   San  Francisco  French  Bread 
Company,   stated  that  their  firm  provides  26%  of  all  bread  consumed 
in  San  Francisco.     He  stated  that  he  understood  the  seriousness  of 
the  present  situation  and  would  do  everything  possible  to  contribute 
to  the  water  conservation  effort.     Since  45%  of  bread  consists  of 
water,   14 r.   Giraudo  asked  the  Commission  to  look  at  the  appeal 
process  tor  essential  food  producers.     He  stated  that  his  company 
employs  1,000  people,   and  that   they  may  have  to  lay  off  workers. 
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Mr.    Al  Adreveno,   Vice  President,   Coastside  County  Water  District, 
remarked   that  San  Francisco  is   their  principle  source  of  water 
supply  for   tne  Half  Moon  Bay  area.     During  the  1976/77  drought,  the 
floriculture  industry  was  hit  particularly  hard.     As  a  result,  the 
industry  developed  several  water  conservation  techniques.  Mr. 
Adreveno  said  that  he  hoped  that  the  current   rationing  plan 
recognizes   the  floriculture  industry's  need  for  summer  water  so  that 
their   local  economy  would  not  be  too  severely  damaged.     Also,  he 
urged  the  San  Francisco  Water  Department  to  buy  and  purchase  water 
from  other  sources  to  meet  the  demands  of  their  customers. 

Ms.  Jessica  Bernstein,   representing  San  Francisco  Chamber  of 
Commerce,   expressed  their  support  for  the  mandatory  water 
conservation  program.     However,  she  stated  that  the  Commission 
should  carefully  consider  how  the  implementation  of  this  policy 
would  affect  Dusinesses  and  their  employees. 

Mr.  Mike  McNeely,   representing  the  City  of  Milpitas,  made  reference 
to  a  letter  from  the  Mayor  of  Milpitas  encouraging  San  Francisco 
Water  Department  to  continue  to  pursue  supplemental  water  supplies 
at  this  critical  time. 

Mr.  Dan  Alexander,  President,  Purissima  Hills  Water  District, 
remarked  that  their  allocation  was  the  most  severely  cut  out  of  all 
the  retail  agencies  served  and  requested  that  the  Commission 
consider  a  more  equitable  distribution  to  the  Los  Altos  Hills  area 
district . 

Mr.  Don  Mcintosh,  Director  of  Facilities,  Advanced  Micro  Devices, 
Inc.,  stated  they  employ  about  12,000  employees  and  are  responsible 
for  about  $1  billion  a  year  in  sales.     However,  his  main  concern  was 
the  potential  interruption  of  their  water  supply  which  would  cause 
them  to  cease  operations  and  the  employment  of  many  people,  since 
they  depend  on  a  good  supply  of  very  clean  water  to  operate  their 
facilities.     Mr.   Mcintosh  said  it  was  their  intention  to  continue  to 
work  wxth  the  Water  Department  to  improve  their  methods  of 
conservation,   but  would  like  to  have  their   fair  share  of  water 
supply . 

Dr.   Thomas  English,   Director  of  Environmental  Programs,    Santa  Clara 
County  Manufacturing  Group   (SCCMG),   stated  that  SCCMG  is  an 
association  of  approximately  100  member  companies  which  employs  over 
200,000   people.     He  explained  their  efforts  and  goals  in 
implementing  programs  to  conserve  water.     Mr.   English  cautioned  the 
Commission  to  be  sensitive  to  those  companies  where  additional 
reduction  of  water  would  have  a  direct  economic  impact  and  also 
encouraged  the  purchase  of  new  sources  of  water. 

Mr.   Ron  Enomoto,    resident  of  Half  Moon  Bay,   stated  that  he  owns  and 
operates  a  small  greenhouse  business  in  Half  Moon  Bay  and  that  after 
the  drought  in  1977,   they  made  every  effort  to  conserve  water  by 
various   techniques.     Mr.   Enomoto  said  he  was  concerned  that  he  had 
conserved  himself  out  of  business  due  to  his  conservation  efforts. 
Tnerefore,   ne  requested  that  in  the  appeal  process  there  would  be 
provision  to  take  into  account  successful  conservation  practices . 

Mr.   Charles  Fin dels en,   representing  Nurserymen ' s  Exchange ,   said  that 
he  hoped  that  they  would  not  have  to  reduce  their  employee  ratio  as 
a  result  of  the  proposed  rationing  plan. 

Mr.   Tom  Reynolds,   President,  Cointrol  Equipment  Corporation, 
presented  a  statement  made  by  the  President  of  the  California 
Carwash  Association  to  the  State  Water  Resources  Control  Board 
hearing  on  January  29,   1991.     He  stated  that  the  California  Carwash 
Association  had  been  addressing  water  usage  and  conservation  methods 
by  using  recycled  water,   high  pressure  low  volume  pumps  and  computer 
controlled  rinses.     He  pointed  out  that  they  are  really  a  part  of 
the  solution  and  not  the  problem  because  commercial  carwashes  are  in 
a  controlled  environment  resulting  in  the  conservation  of  water. 
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Mr.    Clive   Davies,   Chief   Operating  Officer,    Linear  Technology 
Cor po ration,    stated   that   they  are  a  growing   industry  which  emoloys 
about  700  people.     Mr.   Davies  said  that  their  existing  allotment  of 
water  would  have  to  remain  the  same.     Otherwise,   they  would  not  be 
able  to  continue   to  grow  and  compete  in   the  world  market  place, 
which  could   jeopardize  approximately  3  00   jobs . 

Mr.  Harold  Wright,   representing  Forest  Hill  Association,  spoke  in 
support  of  the  rationing  program  but  was  of  the  opinion  that  the 
specific  allocation  method  was  unfair.     He  stated  allocations  should 
be  made  on  a  per  capita  basis  so  that  those  who  were  not  wasting 
water  in  1987  are  not  penalized. 

Ms.  Virginia  McCullough,   resident  of  Sunol,   spoke  in  opposition  to 
Mission  Valley  Rock's  quarrying  in  the  San  Francisco  Water 
Department  Sunol  Valley  watershed.     She  said  that  their  operation 
caused  depletion  and  deterioration  of  the  water  supply. 

Ms.  Patricia  Still man,   resident  of  Sunol ,   stated  that  the  community 
of  Sunol  was  opposed  to  Mission  Valley  Rock's  application  for  a  new 
quarry  permit.     Ms.  Stillman  said  that  she  hoped  the  Public 
Utilities  Commission  would  tnink  very  carefully  about  this  matter 
before  approving  the  permit  for  a  new  quarry,  which  consumes  vasts 
amounts  of  water  . 

Mayor  John  Sutorius,  City  of  Palo  Alto,   remarked  that   they  have  been 
a  long  and  valued  customer  of  the  San  Francisco  Water  Department  and 
have  absolute  empathy  and  understanding  regarding  the  decisions  that 
have  to  be  made.     He  presented  the  Commission  three  charts  that 
explained  the  City  of  Palo  Alto's  historical  and  projected  v/ater 
consumption.     Mayor  Sutorius  did  say  they  hope  to  see  that  the 
important  public  health  and  emergency  response  services  of  their 
hospitals  would  be  protected. 

Mr.  Nathan  Ratner,  Chairman,   San  Francisco  Clean  Water  Program, 
stated  that  water   is  the  most  critical  thing  in  San  Francisco  and 
that  we  must  plan  for   the  future. 

Ms,   Dorothy  Demsy,   resident  of  San  Francisco,   commented  on  her 
conscientousness  in  conserving  water.     She  stated  that  during  the 
drougnt  of  1976  her  family  of  six  dropped  their  water  consumption 
from  324  gallons  per  day  to  144  gallons  per  day.     Presently,  she 
said  there  are  now  only  two  members  in  her   family  with  an  allotment 
of  177  gallons  per  day  of  which  they  consume  only  96  gallons  per  day. 

Commissioner  Chin  commended  Ms.  Demsey  for  her  efforts  in  conserving 
water  . 

Mr,  James  Peters,   objected  to  the  restriction  that  all  self-serve 
car  washes  use  recycled  water.     He  said  if  this  restriction  is 
imposed  93%  of  self-serve  car  washes  will  be  forced  to  close  their 
businesses  . 

Mr.   David  Pilpel  encouraged  the  Commission  not  to  consider  new  water 
service  connections  during  the  drought. 

Commissioner   Flynn  asked  staff  to  look  into  the  possibility  of  some 
type  of  modification  to  the  program  or   relief  for  industries  whose 
employee's   jobs  may  be  at  risk  due  to  the  new  rationing  plan. 

Commissioner  Toupin  stated  that  we  should  have  an  on-going  effort  to 
minimize  the  amount  of  economic  deprivation  or  damage  that  can 
result  from  this  new  plan.     He  said  he  was  impressed  with  the  fact 
that   the  self-serve  car  washes  are  alleged  to  use  less  water  than 
anybody  else  and  was  concerned  that  if  we  require  they  use  recycled 
water   we  would  put  them  out  of  business. 

Commissioner  Flynn  asked  staff  to  report  back  to  the  Commission  on 
how  much  water   is  used  in  the  quarries. 
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Commissioner   Rodis   asked  how  staff  plans   to  enforce  water 
restrictions  on  the  Crystal  Springs  Golf  Course  given  the  fact  they 
are  not  billed  for   their  water. 

Mr,  Hullane  replied  that  the  Water  Department  is  in  the  process  of 
reviewing  all  of  their  lessees  and  their  use  of  water  and  whether 
they  are  using  the  water  efficiently  or  not.     He  said  that  Crystal 
Springs  Golf  Course  can  use  potable  water  only  for   irrigation  of  the 
greens  which  will  be  enforced. 

Commissioner  Flynn  stated  that  staff  should  present  to  the 
Commission  a  plan  which  would  cause  the  Water  Department  to  have 
sufficient  staff  to  police  the  areas  to  see  whether  or  not  people 
ace  complyxng  with  all  water  restrictions. 

Mr.   Muliane  responded  that  a  major  component  of  the  supplemental 
appropr iation  is  enforcement . 

President  Chiesa  asked  what  flexibility  there  was  in  the  plan  to 
address  situations  like  that  of  Mr.  Enomoto  who  has  reduced  his 
water  by  B5%  since  1977  and  to  be  reduced  further  would  mean  the  end 
of  his  business.     She  said  for  those  people  who  are  making  every 
effort  to  conserve  water,   consideration  should  be  given. 

Mr .  Muliane  replied  that  to  the  extent  that  the  Department  can 
negotiate  additional  augmentation  of  water  supplies,  they  would  be 
recommending  that  those   incremental   increases  in  water  be  allocated 
both   inside  and  outside  San  Francisco  to  the  business  communities 
realizing  that  there  would  be  a  more  significant  impact  on  them. 

Mr.  Thomas  J.   Elzey,   General  Manager,  Public  Utilities,  stated  there 
is  an  appeals  process  in  the  plan  designed  to  address  concerns 
brought  to  the  department  which  would  be  weighed  individually. 

Commissioner  Flynn  inquired  about  the  water  used  at  Candlestick  Park 
to  wet  the  field  during  the  7th  inning  stretch  during  baseball 
season  . 

Mr.   Muliane  responded  that  the  department  is  in  the  process  of 
drafting  a  letter  to  the  General  Manager  of  the  Recreation  and  Park 
Department  addressing  that  issue. 

Commissioner  Chin  remarked  he  would  like  staff  to  look  into  the  rock 
quarry  issue  and  its  use  of  water.     He  also  said  that  in  addition  to 
implementing  water  conservation  measures  for  City  departments,  that 
staff  needs  to  adopt  the  same  attitude  toward  City-leased  property. 
Commissioner  Chin  stated  that  staff  should  look  at  each  individual 
industry  to  determine  their  water  needs  and  how  each  industry  is 
doing  in  terms  of  water  conservation.     He  further  mentioned  that 
customers  should  not  be  penalized  who  had  already  conserved  water 
and  that  perhaps  in  the  long  term  staff  should  look  at  implementing 
the  per   capita  system. 

President  Chiesa  thanked  all  the  speakers  for  their  comments  and 
stated  that  adopting  this  plan  would  bring  handships  on  everyone  but 
that  there  is  no  other  choice. 

On  motion  of  Commissioner  Chin,   seconded  by  Commissioner  Rodis, 
Resolution  No.   91-0057  was  approved  as  amended. 

******************** 
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Resolution  No.    91-0  06  6         Reques t  ing  the  Mayor   to  r  ecommend  to  the 
Board  of  Supervisors  a  supplemental  appropriation  in  the  amount  of 
$960,000  from  the  de obligation  of  Hetch  Hetchy ' s  capital  improvement 
project  772,   Moccasin  Shop  Buildings,   and  to  amend  the  operating 
budget  to  fund  needed  services  during  the  remainder  of  FY  1990/91. 

Mr.  Anson  B.  Moran,  General  Manager,  Hetch  Hetchy  Water  &  Power, 
stated  that  this  supplemental  request  is  to  provide  funding  for 
contracts  in  the  future. 

Commissioner  Chin  remarked  on  the  importance  over  the  next  two  or 
three  years  of  looking  at  in-house  attorney  services  versus 
contractual  consultant  services. 

On  motion  of  Commissioner  Toupin,   seconded  by  Commissioner  Rodis, 
Resolution  No.  91-0066  was  approved. 


I'lew  Business 

President  Chiesa  congratulated  Edward  Harrington,  Finance  Director, 
on  his  recent  proposed  appointment  as  Controller  of  the  City  and 
County  of  San  Francisco.     She  also  congratulated  Commissioner  Rodis 
in  his  appointment  to  the  Community  College  Board. 


Publ ic  Comments 

Mr.   David  Pilpel  commented  on  the  departure  of  Comniissioner  Rodis, 
Edward  Harrington  and  Deborah  Rohrer,   three  valuable  members  of  the 
Public  Utilities  Commission. 


******>************* 


******************** 


******************** 


THEREUPON   THE  MEETING  WAS   ADJOURNED:      5:28  P.M. 


Romaine  A.  Boldridge 
Secretary 
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PUBLIC  UTILITIES  COMMISSION 

Cny  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.   


WHEREAS,  On  May  8,  1990  this  Commission  by  Resolution  No.  90-0142  declared 
a  Water  Shortage  Emergency  and  adopted  a  Mandatory  Water  Conservation  Program; 
and 

WHEREAS,  With  a  fifth  consecutive  dry  year,  the  water  shortage  emergency 
continues;  and 

WHEREAS.  Total  system  storage  is  at  26%  of  capacity  and  in  the  absence  of 
additional  runoff,  this  storage  would  be  exhausted  in  approximately  18  months 
at  current  consumption  rates;  and 

WHEREAS,  Water  use  must  be  reduced  so  that  1991  runoff  will  provide 
sufficient  storage  to  meet  water  requirements  for  service  area  consumption 
through  1992  should  there  be  a  sixth  dry  year;  and 

WHEREAS.  The  uncertainty  of  both  the  potential  runoff  this  water  year  and 
a  continuation  of  these  circumstances  in  1992  require  the  adoption  of  a  much 
more  stringent,  comprehensive  rationing  program;  and 

WHEREAS.  The  Mandatory  Conservation  Program  shall  cease  to  exist  in  whole 
or  in  part  at  such  time  as  the  Commission  finds  that  the  supply  of  water 
available  to  the  Department's  service  area  has  been  replenished  or  augmented 
so  that  there  are  sufficient  supplies  to  meet  the  needs  of  the  Water 
Department's  customers  without  the  continued  implementation  of  these  measures; 
and 

WHEREAS,  Members  of  the  public  have  been  given  an  opportunity  to  and  have 
expressed  their  views  on  the  recommended  Mandatory  Water  Conservation  Program 
in  a  public  hearing;  and  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  adopts  this  increased  Mandatory  Water 
Conservation  Program  dated  February  26,  1991,  and  directs  that  it  be  placed  in 
force  immediately,  and 

BE  IT  FURTHER  RESOLVED,  That  it  is  not  the  Commission's  intention  to 
interrupt  water  service  to  the  cities  of  San  Jose  and/or  Santa  Clara;  however, 
pursuant  to  its  obligation  under  the  Settlement  Agreement  and  Master  Water 
Sales  Contract  this  Commission  authorizes  the  General  Manager  of  the  Water 
Department  to  interrupt  water  service  to  the  cities  of  San  Jose  and/or  Santa 
Clara  if  necessary  to  achieve  the  required  water  saving;  however,  prior  to 
actual  interruption  of  service  to  either  the  City  of  San  Jose  or  Santa  Clara, 
the  General  Manager  of  the  Water  Department  shall  report  to  the  Commission  the 
need  for  interruption  and  receive  affirmation  from  the  Commission  prior  to 
Institution  of  the  interruption;  and  the  Commission  further  directs  the 
General  Manager  of  the  Water  Department  to  mitigate  the  effect  of  the 
interruptions  to  the  extent  possible  and  consistent  with  the  needs  of  San 
Francisco's  permanent  customers. 
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/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,        FEBRUARY  26  1991 

at  Its  meeting  of. 


Secretary,  Public  Utilities  Comm^sion 


SAN  FRANCISCO  WATER  DEPARTMENT 
PUBLIC  UTILITIES  COMMISSION  OF  SAN  FRANCISCO 


MANDATORY  WATER 
CONSERVATION  PROGRAM 

Adopted  February  26,  1991 


SAN  FRANCISCO  WATER  DEPARTMENT 
PUBLIC  UTILITIES  COMMISSION  OF  SAN  FRANCISCO 


MANDATORY  WATER 
CONSERVATION  PROGRAM 

Adopted  February  26,  1991 
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I .     PROGRAM  DESCRIPTION 


A.    HATER  SUPPLY  SITUATION 

The  Hetch  Hetchy  Water  and  Power  System  provides  between  80  and  85  percent  of 
the  water  used  in  the  San  Francisco  Water  Department  CSFWD)  and  Hetch  Hetchy 
service  areas.    We  are  experiencing  a  fifth  consecutive  dry  year.  Total 
system  storage  is  at  26  percent  of  capacity  as  of  February  15,  1991.    In  the 
absence  of  additional  runoff,  this  storage  would  be  exhausted  in  approximately 
18  months  at  current  consumption  rates. 

While  this  picture  may  change  with  the  completion  of  this  year's  runoff,  the 
anticipated  water  supply  is  expected  to  be  inadequate  to  provide  for  the 
domestic  needs  of  the  2.6  million  people  served  by  the  SFWD  and  Hetch  Hetchy 
systems.    Water  use  must  be  reduced  so  that  1991  runoff  will  provide 
sufficient  storage  to  meet  water  requirements  for  service  area  consumption 
through  1992  should  there  be  a  sixth  dry  year. 

The  current  comprehensive  rationing  plan  was  authorized  by  the  Public 
Utilities  Commission  on  May  8,  1990  and  requires  a  25%  mandatory  reduction  in 
consumption  on  a  system-wide  basis,  restrictions  on  various  types  of  water 
use,  an  excess  use  charge  structured  to  a  maximum  of  10  times  the  basic 
consumption  charge  for  exceeding  an  allotment,  and  flow  restriction  or 
termination  of  water  service  for  non-compliance  with  the  program  elements. 

While  the  program  was  successful  in  terms  of  overall  compliance  and  the 
meeting  of  reduction  goals  (247-  system-wide  versus  the  stated  goal  of  25%), 
the  current  disastrous  supply  situation  resulting  from  the  continued  fifth 
year  of  drought  conditions  has  resulted  in  the  necessity  for  exhausting  all 
means  to  increase  the  supply  side  while  extending  and  further  reducing  the 
demand  side  of  the  water  equation  within  the  service  area. 

On  the  supply  side,  two  successful  water  transfers  have  been  accomplished, 
resulting  in  the  current  transfer  of  7,500  acre  feet  from  the  Placer  County 
Water  Agency  and  an  anticipated  4,800  acre  feet  of  surplus  groundwater  from 
the  Modesto  Irrigation  District.    Both  transfers  were  made  possible  through 
the  use  of  the  State  Water  Project  as  a  transport  facility,  ultimately 
allowing  for  the  water  to  enter  the  San  Francisco  Water  Department  system  at 
the  South  Bay  Aqueduct  turnout  which  was  constructed  under  contract  to  the 
State  Department  of  Water  Resources  and  completed  in  December.  1990. 

Hetch  Hetchy  staff,  together  with  consultants  expert  in  the  area  of  water 
transfers,  continue  to  pursue  all  opportunities  to  purchase  additional  surplus 
water  throughout  the  State.    Funds  have  been  budgeted  in  the  91/92  fiscal  year 
budget  for  additional  transfers. 

Analysis  is  under  way  to  determine  whether  the  San  Francisco  Water 
Department's  Suburban  Resale  customers  can  augment  supplies  through  the  use  of 
local  groundwater  and  reclaimed  water;  obviously  expanded  use  of  these  sources 
would  reduce  the  demand  on  our  system,  or  in  effect,  serve  as  an  additional 
source  of  supply. 
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On  the  demand  side,  SFWD  is  expediting  the  development  of  a  retrofit  program, 
an  ultra-low  flush  toilet  rebate  program,  and  increased  public  information 
programs  in  the  form  of  a  supplemental  appropriation  in  the  '90/91  fiscal  year 
and  in  the  '91/92  fiscal  year  budget. 

Nonetheless,  the  uncertainty  of  both  the  potential  runoff  this  water  year  and 
a  continuation  of  these  circumstances  in  1992  require  the  adoption  of  a  much 
more  stringent,  comprehensive  rationing  program  at  the  current  time. 

Such  a  program  will  require  further  changes  in  lifestyle  patterns  and  will 
have  economic  impacts  of  varying  degrees  on  the  commercial  and  industrial 
activities  in  the  service  area. 


B.     RATIONING  PLAN  OBJECTIVES 

The  objective  of  any  rationing  plan  is  to  meet  essential  water  supply  needs, 
to  minimize  hardship  on  residential  customers  and  businesses,  and  to  provide 
an  equitable  distribution  of  available  water  supplies  throughout  the  service 
area.    The  suggested  rationing  plan  presented  to  the  Public  Utilities 
Commission  applies  to  all  retail  and  wholesale  customers. 


II.    HATER  USE  RESTRICTIONS 

In  a  mandatory  rationing  program,  water  use  restrictions  serve  as  a 
significant  means  of  generating  water  savings.    The  following  use  restrictions 
were  applied  in  both  the  1988  and  1990  rationing  programs  to  all  customers 
served  within  the  City  and  County  of  San  Francisco  and  those  customers  outside 
the  City  and  County  served  directly  by  San  Francisco. 

A.  Water  waste,  including  but  not  limited  to,  any  flooding  or  runoff  into 
the  street  or  gutters,  is  prohibited. 

B.  Hoses  shall  not  be  used  to  clean  sidewalks,  driveways,  patios,  plazas, 
homes,  businesses,  parking  lots,  roofs,  awnings  or  other  hard  surface 
areas . 

C.  Hoses  used  for  any  purpose  must  have  positive  shutoff  valves. 

D.  Restaurants  shall  serve  water  to  customers  only  upon  request. 

E.  Potable  water  shall  not  be  used  to  clean,  fill  or  maintain  levels  in 
decorative  fountains.    The  use  of  groundwater  is  permitted. 

F.  Additional  water  will  not  be  allowed  for  new  landscaping  or  expansion 
of  existing  facilities  unless  low  water  use  landscaping  designs  and 
irrigation  systems  are  employed. 

G.  Water  service  connections  for  new  construction  shall  be  granted  only 
if  water  saving  fixtures  or  devices  are  incorporated  into  the  plumbing 
system. 
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H.  Use  of  potable  water  for  consolidation  of  backfill,  dust  control  or 
other  non-essential  construction  purposes  is  prohibited.    The  use  of 
groundwater  and/or  reclaimed  water  is  permitted  when  approved  by  the 
Department  of  Health. 

I.  Irrigation  of  lawns,  playfields,  parks,  golf  courses,  cemetaries.  and 
landscaping  of  any  type  with  potable  water  shall  be  reduced  by  at 
least  the  amount  specified  for  outside  use  in  the  adopted  rationing 
plan. 

Because  of  the  severity  of  the  situation,  additional  water  use  restrictions 
are  now  proposed  for  all  customers  served  within  the  City  and  County  of  San 
Francisco  and  those  customers  outside  the  City  and  County  served  directly  by 
San  Francisco. 

Additionally,  the  Public  Utilities  Commission  would  strongly  recommend  to  all 
its  Suburban  Resale  customers  and  political  entities  which  they  serve  to  adopt 
these  restrictions  or  similar  restrictions  that  will  achieve  the  same  or 
greater  results. 

J.    Verified  water  waste  as  determined  by  the  Department  will  serve  as 
prima  facie  evidence  that  the  allocation  assigned  to  the  water  account 
is  excessive;  therefore  the  allocation  will  be  subject  to  review  and 
possible  reduction,  including  termination  of  service. 

K.    The  washing  of  all  automobiles,  motorcycles,  RV's.  trucks,  transit 
vehicles,  trailers,  boats,  trains  and  airplanes  is  prohibited  outside 
of  a  commercial  washing  facility. 

L.    Exceptions  to  use  restriction  CK)  are  windows  on  all  vehicles  and  such 
commercial  or  safety  vehicles  requiring  cleaning  for  health  or  safety 
reasons  (i.e.  garbage  trucks,  food  delivery  vehicles,  ambulances, 
etc.). 

M.    Water  used  for  all  cooling  purposes  and  for  commercial  car  washes  must 
be  recycled. 

N.    The  use  of  potable  water  on  golf  courses  is  limited  to  the  irrigation 
of  putting  greens.    The  use  of  groundwater  and/or  reclaimed  water  is 
permitted  when  approved  by  the  Department  of  Public  Health. 

0.    The  filling  of  new  swimming  pools,  spas,  hot  tubs  or  the  draining  and 
refilling  of  existing  pools,  etc.  is  prohibited;  topping  off  will  be 
allowed  to  the  extent  that  the  designated  allocation  is  not  exceeded. 

P.    The  irrigation  of  median  strips  with  potable  water  is  prohibited.  The 
use  of  groundwater  and/or  reclaimed  water  is  permitted  when  approved 
by  the  Department  of  Public  Health. 

0.    The  use  of  potable  water  for  street  sweepers/washers  is  prohibited. 
The  use  of  groundwater  and/or  reclaimed  water  is  permitted  when 
approved  by  the  Department  of  Public  Health. 
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Ill-     DECISION  MAKING  MODEL 


Figure  CI)  illustrates  in  graphic  form  the  required  storage  increased  by 
various  levels  of  runoff  and/or  water  transfers  that  dictate  the  level  of 
mandatory  rationing  plan  necessary  to  guarantee  an  adequate  supply  of  water 
for  the  next  two  years. 

Figure  (2)  illustrates  the  same  information  in  numerical  form,  including  the 
various  probabilities  of  achieving  the  necessary  levels  of  runoff. 


IV.     RECOMMENDED  PLAN  FOR  AnnPTTON 

Based  on  available  water  in  storage,  known  possible  water  transfers    and  the 
strong  probability  of  a  repeat  of  1977  runoff  in  1991  and  a  more  normal 
minimum  of  30,000  acre  feet  or  less  of  divertable  runoff  1992.  the  following 
mandatory  rationing  program  is  recommended  to  the  Public  Utilities  Commission 
for  adoption. 

The  intent  of  this  rationing  program  is  to  reduce  systemwide  water  demand  by 
45  percent  compared  to  1987  water  usp.    The  system-wide  45^  reduction  will  be 
achieved  through  a  33%  reduction  in  inside  use  and  a  90%  reduction  in  outside 
use.    This  will  be  achieved  by  making  additional  reductions  in  the  amount  of 
water  used  for  irrigation  and  imposing  major  reductions  on  water  used  for 
business  and  domestic  purposes. 

This  allocation  plan  governs  customers  within  the  City  and  County  of  San 
Francisco  and  all  customers  within  the  Water  Department  and  Hetch  Hetchy's 
servi ce  areas . 

City  and  County  of  San  Francisco 

lo.T®^^  t^^^  consumption  goal,  current  City  allocations  will  be  reduced  by 
32%,  subject  to  the  following  minimum  and  maximum  criteria: 

Maximum  Allocation  for  Single  and  Multi-Family  Residences.    No  single 
family  residence  shall  receive  an  allocation  of  more  than  300  gallons  per  day- 
no  multi-family  residences  (flats,  tri-plexes  or  apartments)  shall  receive  an' 
allocation  of  more  than  150  gallons  per  day  times  the  number  of  livinq  units 
in  the  bui Iding. 

Minimum  Allocation  for  All  Residential  Account*;.    A  minimum  of  50  gallons 
per  day  per  documented  resident  will  be  allowed.    However,  a  minimum 
allocation  will  not  be  approved  to  increase  an  allocation  above  current  usage 
absent  a  documented  change  in  circumstances. 

Irrigation  Services.    Accounts  classified  for  irrigation  only  will  be 
reduced  by  90%. 

Commercial /Industrial  Al locations.    Commercial  and  industrial  allocations 
will  be  reduced  by  32%.    Hospitals  and  other  health  care  facilities  may  be 
subject  to  lesser  restrictions  subject  to  verification  that  all  conservation 
measures  are  in  place;  such  approval  shall  require  an  on-site  conservation 
inspection. 
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AMocations  For  New  Accounts 


Initial  aJlocations  will  be  established  at  50  gallons  per  day.  These 
allocations  will  be  re-evaluated  after  customers  have  installed  retrofit  kits 
provided  by  the  San  Francisco  Water  Department.    After  verification  of 
installation,  allocations  will  be  calculated  on  the  basis  of  the  number  of 
documented  residents  within  a  household,  or,  in  the  case  of  commercial  or 
industrial  customers,  on  the  basis  of  business  data  supplied  to  the  Department. 

Hater  Use  Restrictions 

Water  use  restrictions,  both  previously  in  place  and  newly  recommended  shall 
be  effective  with  the  implementation  of  this  plan.    Violation  of  any  water  use 
restriction  by  any  customer  shall,  after  one  written  warning  and  in  accordance 
with  all  applicable  laws  and  legal  restrictions,  result  in  the  installation  of 
a  flow  restricting  device  in  the  service  line  of  the  customer;  continued 
violation  shall  result  in  the  termination  of  water  service.    The  customer 
shall  bear  the  cost  of  the  enforcement  action. 

Excess  Use  Charge 

The  current  excess  use  charge  structure  contained  in  the  Department's  Rate 
Schedules  for  Water  Servirp  shall  remain  in  effect.    In  addition  two 
consecutive  excess  use  charges  shall  result  in  the  installation  of  a  flow 
restricting  device  in  the  service  line  of  the  customer.    A  third  consecutive 
excess  use  charge  shall  result  in  the  termination  of  water  service. 

Mandatory  Conservation  Inspections 

Mandatory  on-site  inspections  shall  be  required  of  large  water  consumers, 
installations  not  internally  metered  (i.e.  master-metered  facilities)  and 
facilities  where  there  is  a  reasonable  indication  of  water  waste.    Failure  to 
permit  such  an  inspection  shall  result  in  service  restriction  or  termination 
of  service.    Leaks  identified  pursuant  to  such  inspection  not  repaired  within 
30  days  shall  result  in  a  10%  allocation  reduction  and/or  termination  of  water 
servi  ce. 

Suburban  Resale  Customers 

The  Suburban  Resale  customers  in  total  shall  receive  an  annual  allocation  of 
water  based  on  the  same  inside/outside  formula  that  will  be  used  for  the  City 
and  County  of  San  Francisco.    Monthly  allocations  for  each  Suburban  Resale 
customer  have  been  proposed  which  collectively  add  up  to  the  total  annual 
allocation  and  which  distribute  water  equitably  to  all  wholesale  customers. 

Customers  purchasing  water  for  resale  are  strongly  encouraged  to  adopt  water 
usage  restrictions  and  enforcement  programs  similar  to  those  employed  in  San 
Franci sco. 

Banking.    Banking  provisions  will  allow  water  savings  below  allotments  in 
any  month  to  be  applied  against  water  use  above  allotments  in  any  month  to 
meet  special  circumstances  inherent  in  the  operating  conditions  of  the  resale 
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customers.     Failure  to  pay  excess  use  charges  in  a  timely  manner  that  are  not 
protested  in  writing  may  rGsu]t  in  the  rescission  of  banking  provisions  of 
individual  Suburban  Resale  customers. 

Exceptions  to  Annual  Allocations.    Exception  to  annual  allocations  will  be 
made  only  to  the  effect  that  increases  are  offset  against  the  total  Suburban 
Resale  customers'  annual  allocation. 

Service  to  the  Cities  of  San  Jose  and  Santa  Clara.    Consistent  with  the 
Commission  action  taken  during  the  previous  water  shortage  emergency,  the 
Cities  of  San  Jose  and  Santa  Clara  have  been  included  in  the  Suburban  Resale 
Customer  Allocation  Plan.    These  two  cities,  under  the  terms  of  existing 
contracts  with  the  Water  Department,  are  classified  as  purchasing  water  on  a 
temporary  and  i nterrupti bl e  basis.    While  interruption  of  service  to  these 
cities  is  not  recommended  in  1991,  a  worsening  of  the  water  supply  situation 
in  1992,  however,  may  require  a  recommendation  by  the  Water  Department  to  the 
Public  Utilities  Commission  to  temporarily  interrupt  service  to  both  San  Jose 
and  Santa  Clara. 

EXCEPTIONS  TO  RATIONING  ALLOCATIONS  OR  WATER  USE  RESTRICTIONS 

Exceptions  to  rationing  allocations  or  water  use  restrictions  inside  San 
Francisco  may  be  made  for  the  protection  of  public  health  or  safety.  Any 
exceptions  are  subject  to  the  following  requirements  and  procedures: 

1.  In  the  case  of  a  rationing  allocation,  it  must  be  shown  that  the 
allocation  is  not  sufficient  to  meet  public  health  or  safety  needs. 

In  the  case  of  water  use  restrictions,  it  must  be  shown  that  there  are 
no  alternatives  to  the  use  of  water. 

2.  Appeals  must  be  based  on  a  documented  change  in  circumstances. 

3.  Water  used  under  this  exception  procedure  must  be  efficiently  used 
without  waste. 

4.  Applications  must  be  in  writing  to  the  Water  Rationing  Administrator, 
P.  0.  Box  7466,  San  Francisco,  CA  94120. 

5.  Appeals  of  rationing  allocations  determined  to  contain  false 
information  shall  result  in  a  reduction  in  the  allocation  and  the 
installation  of  a  flow  restricting  device  in  the  service  line  of  the 
customer. 

6.  Approval  of  exceptions  may  require  verification  that  all  appropriate 
conservation  measures  are  in  place  and  may  require  an  on-site 
conservation  inspection  prior  to  approval. 

7.  Denials  of  application  may  be  appealed  to  the  General  Manager  of  the 
Water  Department  whose,  decision  will  be  final. 
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V.     BUDGET  REQUIREMENTS 


Funding  for  the  balance  of  the  1991  fiscal  year  is  contained  in  the  1990/91 
budget.    Funding  has  also  been  included  in  the  1991/92  budget  request  adopted 
by  the  Public  Utilities  Commission  at  its  meeting  of  February  12,  1991.  Such 
funding,  however,  was  predicated  on  the  continuation  of  the  program  at  the  257» 
rationing  level  already  in  place. 

A  higher  level  of  rationing  (i.e.  A5t)  will  require  additional  clerical  staff 
to  respond  to  customer  inquiries,  provide  conservation  information,  administer 
retrofit  and  rebate  programs  and  process  requests  for  water  allotment 
adjustments  and  exceptions  to  the  regulations;  and  field  staff  to  inspect 
residential,  commercial,  industrial  and  other  large  water  users  based  on  both 
allocation  appeals  and  high  water  use  situations. 

A  supplemental  appropriation  for  the  balance  of  this  fiscal  year  and  the 
1991/92  fiscal  year  budget  serve  as  a  companion  measure  to  this  rationing 
program. 


VI.     IMPLEMENTATION  SCHEDULE 

Should  the  Public  Utilities  Commission  adopt  the  recommended  mandatory 
rationing  program  at  the  public  hearing  on  February  26,  1991.  the  following 
timetabl e  wi 1 1  apply: 

02/26/91    Adoption  of  mandatory  rationing  plan 

03/01/91    Water  use  restrictions  become  effective  (prior  notification  to 
customers  through  newspaper  advertisements) 

03/26/91    Written  notification  of  new  allocations  to  all  customers; 

04/01/91    Allocations  become  effective 

06/01/91    New  conservation  related  rates  and  excess  use  charges  based  on 
new  allocations  become  effective  for  meter  readings  on  and  after 
06/01/91  (water  used  in  April  and  May) 


0409X/6-14 
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19  9  1 

WATFR  SUPPLY  AND  RATIONING  OPTIONS 


WATER  USE.  STORAGE 

(Thousand  Acre-Feet) 


700 


600 


500 


400  - 


300 


200 


100 


Two  Years  at  Base  vlear  Water; Use* 


4% 


200 


250 


50  83    100  150 

1991  AND  1992  RUNOFF  AND  TRANSFERS  (Thousand  Acre-Feel) 


300 


350 


400 


*  Based  on  1987  water  use  (325.000  acre-feet  per  year) 
*•  Assumes  minimum  reservoir  pool  of  85.000  acre-feet. 


(Figure  1) 
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WATER  SUPPLY  AND  RATIONING  OPTIONS 


(In  Thousand  Acre-Feet) 


POSSIBLE 

2-YRS 

USABLE 

RUNOFF  AND 

NORMAL 

RESERVOIR 

RATIONING 

"mANSFERS 

USAGE* 

STORAGE** 

SHORTAGE 

PERCENT 

PLAN  NEEDED 

0 

650 

275 

375 

58% 

Mandatory  +  Transfers 

50 

650 

325 

325 

50% 

Mandatory  +  Transfers 

Anticipated   83 

650 

358 

292 

45% 

Mandatory  +  Transfers 

150 

650 

425 

225 

35% 

Mandatory  +  Transfers 

200 

650 

475 

175 

27% 

Mandatory 

250 

650 

525 

125 

19% 

Voluntary 

300 

650 

575 

75 

12% 

Voluntary 

350 

650 

625 

25 

4% 

Voluntary 

*Based  on  1987  water  use  (325.000  acre-feet  per  year). 
**Assumes  minimum  resen/oir  pool  of  85,000  acre-feet. 


(Flgure2) 


PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COUNTY  OF  SAN  FRAMCISCO 


RESOLUTION  Na 


RESOLVED,  That  on  recommendation  of  Che  General  Manager  of  Public 
Utilities,  the  PUC  Finance  Director  and  the  City  Attorney,  this  Commission 
hereby  requests  the  Controller  to  allot  funds  and  to  draw  warrants  against 
such  funds  as  are  or  will  be  available  in  payment  of  claims  against  the 
San  Francisco  Municipal  Railway  as  shown  below. 


CLAIMANT  d 
COURT  NO. 


ACCIDENT  NO.  &  ACCIDENT 
SPECIFIED  PRAYER     SPECIALS        TYPE  DATE 


PI/PD  SETTLEMENT 


Non  Litigated: 
Marion  Hanneman 

Litigated: 

Edward  Thompson 
922-023 


87  T  1061-1 
$  167,974.29 


89  S  0096-1 
$    72,512. 7f 


27,485.00    37-1  4-4-E 


20,763.84    14-1  U-3-89 


PI 


PI 


$  45,000.00 


$  30,000.00 


Judgement : 

Sandra  Orantes 
896-187 


85  T  1097-2 
$  54,000.00 


17-3  4-1-86 


PI  $  24,296.76 

plus  interest 


TOTAL  SETTLEMENTS  (3) 


$  99,296.76 


INDEX 


632091 


SUB  OBJECT  1450 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
a,  its  meeting  nf  EEBRUARY  2&  1991 


Secretary,  PublicUtilities  Commissia 


PUBLIC  UTILITIES  COMMISSION 

OTV  ANO  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  N& 


RESOLVED,  That  on  reconunendation  of  the  General  Manager  of  Public 
Utilities,   Che  PUC  Finance  Director  and  the  City  Attorney,   this  Commission 
hereby  requests  the  Controller  to  allot  funds  and  to  draw  warrants  against  such 
funds  as  are  or  will  be  available  in  payment  of  claims  against  the  San  Francisco 
Water  Department  as  shown  below. 


CLAIMANT  & 
COURT  NO. 


ACCIDENT  NO.  & 
SPECIFIED  PRAYER 


ACCIDENT 

SPECIALS      TYPE      DATE  PI/PD  SETTLEMENT 


Non  Litigated: 
None 


Litigated: 

Dalton  & 
Esquivel  J,V. 


16660 

According  to  Proof 


$243,802.00  - 


3-88 


Breach  of 
Contract 


$  187.500.00 


Judgement: 
None 

TOTAL  SETTLEMENTS  (1) 


$  187,500.00 


INDEX 


410050 


SUB  OBJECT 


1450 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of   FEBRUARY  iqqi  

U  MftteTComm^^^ 


PUBLIC  UTILITIES  COMIVIIiiiilOrsJ 

cm  ANO  COKNTY  OF  SAN  FRANCISCO 


RESOLUTION  No  


RESOLVED,  That  this  Commission  on  the  recommendation  of  the  General  Manager 
of  Public  Utilities,  Department  Managers  and  the  City  Attorney,  hereby  approves 
collection  of  charges  for  damages  for  the  months  of  December  1990  and  January 
1991  against  the  following: 

SAN  FRANCISCO  MUNICIPAL  RAILWAY  from  miscellaneous  debtors  in  the  amount  of 
$33,704.45  and  write-off  compromise  reductions  for  comparative  negligence  in 
the  amount  of  $280.69. 

SAN  FRANCISCO  WATER  DEPARTMENT  from  miscellaneous  debtors  in  the  amount  of 
$17,599.96  and  write-off  compromise  reductions  for  comparative  negligence 
in  the  amount  of  $1,485.91. 

BUREAU  OF  LIGHT,  HEAT  &  POWER  from  miscellaneous  debtors  in  the  amount  of 
$260.00. 


/  hereby  certify  that  the  foregoing  resoiution  was  adopted  by  the  Public  Utiiities  Commission 


at  its  meeting  of. 


FEBRUARY  2G  1991 


Secretary,  Public  Utilities  Commismon 


PUBLIC  UTILITIES  COMMISSION 

Crrv  AND  COUNTY  OF  SAN  FRANCISCO 


;ii-00Gi 

RESOLUTION  Na  


WHEREAS,  Under  Municipal  Railway  Contract  No.  MR-8  89 , 
modifications  to  the  H.  welton  Flynn  Motor  coach  Division 
Facility  to  improve  operations  and  safety  are  to  be  performed; 
and 

WHEREAS,  Bids  for  this  work  were  received  and  opened  publicly  on 
January  11,   1991;  and 

WHEREAS,  six  of  the  seven  bids  received  substantially  exceeded 
the  Engineer's  Estimate  and  project  budget;  and 

WHEREAS,  It  is  the  recommendation  of  staff  that  the  contract  be 
reevaluated  to  determine  the  cause  for  the  substantial  cost 
differences,  non-essential  work  be  eliminated,  the  plans  and 
specifications  be  revised  and  the  contract  be  re advertised;  now, 
therefore,  be  it 

RESOLVED,  That  this  commission  rejects  all  bids  received  on 
January  17 ,  1991,  for  Municipal  Railway  contract  No .  MR-889 , 
Flynn  Facility  Modifications ,  and  authorizes  readvertisement  of 
the  contract  under  Municipal  Railway  contract  No,  MR-889R. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  

FEBRUARY  26  mi  ^  


Secretary,  Public  Utilities  Com  mis 


PUBUIC  UTILITIES  COMMISSION 

cm  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No,  


WHEREAS,  Under  Municipal  Railway  Contract  No.   891,  excavation  for  and 
construction  of,   a  Test  slurry  Wall  is  to  be  completed  in  the  Embarcadero 
Roadway  between  Mission  and  Howard  Streets,   in  San  Francisco  as  part  of  the 
Metro  Turnaround  Project  and  which  is  funded  with  State  and  Federal  financial 
assistance;   now,   therefore,  be  it 

RESOLVED,   That  this  Commission,  before  acting  on  the  subject  project,  does 
hereby  certify  that  it  has  reviewed  and  considered  the  information  contained  in 
the  Declaration  of  statutory  Exemption  Under  CEQA  Guideline  issued  by  the  San 
Francisco  Department  of  city  Planning,  on  September  18,   1985;  and,  be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes  bid  call  for  Municipal 
Railway  Contract  No.   891  Test  Slurry  Wall  construction. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  FEBRUARY  26  BQU 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTV  AMO  COUNTV  OF  SAN  FnANCISCO 


RESOLUTION  No. . 


5>  1-0083 


WHEREAS,  This  contract  modification  represents  a  change  to  Municipal 
Railway  Contract  No.  MR-1024  which  is  necessitated  by  field  conditions; 
now  therefore  be  it 

RESOLVED,   That  this  Commission  hereby  approves  a  Debit  Modification 
to  provide  funds  in  the  amount  of  $15,089.38  for  additional  work  as  set 
forth  in  Contract  Modification  No.   2  to  Municipal  Railway  Contract  No. 
MR-1024,   Woods  Facility  -  Furnish  and  Install  Combination  Automatic  Lock 
and  Non-Rotator  Plungers  for  Existing  Hoists,  which  is  to  be  funded 
under  Fund  Group  31-001,   Project  225-01;   and  be  it  further 

RESOLVED,   That  this  Commission  hereby  approves  an  extension  of  time 
of  two  hundred  thirty-four  calendar  days  to  the  contract  term  in  order 
to  accomplish  said  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.,i„^,,.in,.f         FEBRUARY  26  1991 


Secretary.  Public  Utilities  Commissi\ 


PUBLIC  UTILITIES  COMMISSION 

cnv  AND  couNry  of  san  franc  isco 

5ii-OOB4 

RESOLUTION  No.   


RESOLVED,  That  this  Commission  accepts  the  work  performed  under  Hetch 
Hetchy  Water  and  Power  Contract  No.  HH-812,  Moccasin  Creek  Diversion  Conduit  Repair, 
as  satisfactorily  completed;  approves  Credit  Contract  Modification  No.  1  in  the  amount  of 
$33,562.42;  authorizes  an  extension  of  time  for  unavoidable  weather  delay  of  two  (2) 
calendar  days;  and  authorizes  final  payment  in  the  amount  of  $36,642.20  to  the  Contractor, 
Rigging  International. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of  FEBRUARY  2fi  jgg] 


Secretary.  Public  Utilities  Commission 


JYB:fmd 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Na     -^1  0065 


WHEREAS,  An  Emergency  condition  has  existed  in  the  City  of  Redwood  City 
since  February  13.  1991  due  to  a  major  leak  in  Bay  Division  No.  4,  an  84-inch 
water  transmission  main  at  Edgewood  Road  east  of  Cordilleras  Road;  and 

WHEREAS,  This  water  transmission  main  is  one  of  the  primary  sources  of 
transporting  water  from  the  East  Bay  and  Hetch  Hetchy  to  the  Peninsula  and  San 
Francisco  and  is  critical  to  the  reliability  of  the  water  supply  system;  and 

WHEREAS,  Emergency  repairs  to  the  water  transmission  main  is  necessary  to 
restore  reliable  water  supply  to  the  Peninsula  and  the  City  of  San  Francisco 
so  as  not  to  jeopardize  the  health  and  welfare  of  citizens;  and 

WHEREAS,  Such  repairs  must  be  made  expeditiously  to  restore  the  integrity 
of  the  water  transmission  system;  now,  therefore,  be  it 

RESOLVED,  That  time  being  of  the  essence,  this  Commission  in  accordance 
with  provisions  of  Section  6.30  of  the  Administrative  Code,  hereby  declares 
the  existence  of  an  emergency;  and,  be  it 

FURTHER  RESOLVED,  That  the  Controller  is  hereby  requested  to  authorize  the 
transfer  of  $150,000  from  Construct  Fences,  Appropriation  No.  32-001-681718- 
609-01  to  Main  Replacement-BD#4,  Appropriation  No.  32-001-683243-663-01 •  and 
be  it 

FURTHER  RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors  to  approve  the  expenditure  of  $150,000 
for  which  funds  are  available  in  Appropriation  No.  32-001-683243-663-01. 


0452L-10 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of         FEBRUARY  26  1991 


Secretary,  Public  Utilities  Commission 


KUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COUNTY  OF  SAN  FBANCISCO 


RESOLUTION  Na  


WHEREAS,   As  a  result  of  the  continued  drought  conditions  of 
1990-91,   Hetch  Hetchy  Water  and  Power  has  identified  a  large 
number  of  additional  tasks  requiring  an  increase  in  the  level  of 
outside  legal  counsel,   engineering  services,   and  City  Attorney 
staff  support  needed;  and 

WHEREAS,   There  is  insufficient  funding  in  the  current 
operating  budget  for  these  services;  and 

WHEREAS,   The  estimated  deficiency  in  the  operating  services 
budget  is  $960,000;  and 

WHEREAS,   Funding  will  be  available  from  the  deobligation  of 
capital  projects;  now,   therefore,   be  it 

RESOLVED,   That  this  Commission  requests  the  Mayor  to  recommend 
to  the  Board  of  Supervisors  as  a  supplemental  appropriation  in 
the  amount  of  $960,000  from  the  deobligation  of  Hetch  Hetchy's 
capital  improvement  project  772,  Moccasin  Shop  Buildings,   and  to 
amend  the  operating  budget  to  fund  the  needed  services  during  the 
remainder  of  fiscal  year  1990-91. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of. 


FiiBftUARY  9.a  1QQ] 


Secretary,  Public  Utilities  Commissio. 


PUBLIC  UTICITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOtUnON  Na  


WHEREAS,  The  work  specified  under  Municipal  Railway  Contract  Number  MR-1022  Metro 
Yards  -  Security  Fencing  and  Gates,  Woods  Yard  -  Security  Fencing  and  Gates  was  awarded  on  June  12, 
1990  under  Resolution  Number  90-0187  to  Oakland  Fence  Company,  Inc.,  1580  W.  Winton  Avenue, 
Hayward,  CA  94545  in  the  amount  of  $1,141,702.00;  and 

WHEREAS,  On  June  12,  1990,  Oakland  Fence  was  informed  that  its  proposed  Disadvantaged 
Business  Enterprise  subcontractor  for  the  fencing  work,  Fred  Chavez  Jr.  Company  was  not  able  to  be 
certified  as  a  DBE;  and 

WHEREAS,  On  2/4/91,  Oakland  Fence  Company  requested  a  retroactive  substitution  of  Central 
Fence  Company  for  Fred  Chavez  Jr.  Fence  Company,  for  work  being  performed  under  their  subcontract 
executed  9/23/90,  and  under  a  supplemental  subcontract  dated  1/24/90;  and 

WHEREAS,  On  1/24/91,  Oakland  Fence  Company  requested  a  substitution  of  Liberty  Electric 
Company  for  its  other  DBE  subcontractor,  Monarch  Electric  Company,  who  had  failed  to  execute  a 
subcontract  for  the  work;  and 

WHEREAS,  The  proposed  electrical  subcontractor.  Monarch  Electric  Company  and  the  proposed 
fencing  subcontractor,  Fred  Chavez  Jr.,  Fence  Company,  consented  to  be  substituted  out  of  the  project 
work;  and 

WHEREAS,  That  pursuant  to  the  provisions  of  Section  4107  of  the  Public  Contracts  Code,  this 
Commission,  as  the  awarding  Authority  can  consent  to  the  substitution  of  subcontractors  on  a  public 
works  project  and  can  allow  a  subcontract  to  be  performed  by  someone  other  than  the  original 
subcontractor  listed  in  the  original  bid;  now  therefore  be  it 

RESOLVED,  That  this  Commission  hereby  permits  Central  Fence  Company  to  perform  work 
instead  of  Fred  Chavez  Jr.  Fence  Company  in  the  proposed  subcontract  amount  of  $372,861.00;  and  also 
be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  substitution  of  Monarch  Electric 
Company  for  Liberty  Electric  of  San  Mateo  in  the  proposed  subcontract  amount  of  $26,808.00. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of          FLBRUARY  36  1991 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSiOiM 

cm-  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Na  


WHEREAS,    Chin  and  Hpiisolt  was  the  design  engineer  and 
O'Brien-Kreitzberg  and  Associates  (OKA)  was  the  project  and  construction 
manager  on  tlie  Cable  Car  Rehabilitation  project;  and 

HHEREAS.  The  City  sued  Chin  and  Hensolt  and  OKA  and  was  awarded 
damages  including  extra  costs  incurred  due  to  design  deficiencies  and 
overall  project  performance  of  $3,125,000;  and 

HHEREAS.  The  Commission,  by  Resolution  No.  R9-0403  and 
No. 89-0404.  approved  the  total  settlement  amount  of  $3,125,000;  and 

HHEREAS.  A  balance  of  $2,860,309.79  (after  litigation  and 
incidental  costs)  was  deposited  1n  the  Cable  Car  System  Fund  in 
accordance  with  the  provisions  of  San  Francisco  Administrative  Code 
Section  10. 109-4;  and 

WHEREAS.  All  monies  deposited  into  the  Fund  must  be  appropriated 
pui ouarit  to  the  fiscal  and  budgetary  provisions  of  the  charter 
exclusively  for  the  purpose  of  operating  or  maintaining  the  Cable  Car 
system  and  facilities;  and 

HHEREAS.  Muni  has  identified  a  number  of  Cable  Car  system 
maintenance.  Improvement,  and  enhancement  projects  needing  immediate 
attention  ;  and 

HHEREAS,  Attachment  A  constitutes  the  official  budget  detailing 
the  proposed  expenditures  of  the  thin  and  Hensolt  and  OKA  settlement 
funds;  now. THEREFORE  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  requests  the 
Mayor  to  recommend  to  the  Board  of  Supervisors  a  supplemental 
appropriation  of  $2,860,309.79  from  the  Chin  and  Hensolt.  OKA  litigation 
settlement  agreement  for  the  following  Cable  Car  system  and  facilities 
maintenance,  improvement  and  enhancement  projects  :  Noise  Task  Force. 
Offset  Slot/Depression  Beams.  Trackway  Improvements.  Cable  Transport 
System  and  System  Safety  and  Code  Compliancp,     They  are  detailed  in 
Attachment  A. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

FEBRUARY  261991 


at  its  meeting  of 
l79flM 


Secretary.  Public  UtHities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  . 


WHEREAS,  Under  San  Francisco  Water  Department  Contract  No.  WD-2060 
Construction  of  San  Andreas  Water  Treatment  Plant  Expansion  No.  2  is  to  be  performed;  and 

WHEREAS,  Bids  for  this  work  were  received  and  opened  publicly  on  January  31 
1991;  and  ' 

WHEREAS,  The  amount  of  funds  needed  to  award  the  contract  exceed  the  proiect 
budget  by  an  amount  of  $4,455,165.00;  and 

WHEREAS,  Additional  funds  amounting  to  $4,455,165.00  are  needed  to  begin 
construction  of  this  project;  and 

WHEREAS,  The  General  Manager  of  the  Water  Department  recommends  the 
transfer  of  funds  from  the  following  project: 

Available  Amount 

Sunol  Water  Treatment  Plant  Improvements: 

FAMIS  Account  No.  6-92285  $4,455,165.00 

The  total  of  these  funds  would  then  be  transferred  to  FAMIS  Account  No.  6-92756  San 
Andreas  Water  Treatment  Plant  Expansion  No.  2;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  requests  the  Controller  to  transfer  the 
$4,455,165.00  from  the  above  projects  into  FAMIS  Account  No.  6-92756;  and  be  it  further 

RESOLVED,   That   this  Commission   hereby   awards  San   Francisco  Water 
Department  Contract  No.  WD-2060,  San  Andreas  Water  Treatment  Plant  Expansion  No  2 
m  the  amount  of  $32,980,165.00  to  S.  J.   Amoroso  Construction  Co.,  Inc /Verrett 
Construction  Company,  Inc.,  1485  Bayshore  Boulevard,  #457.  San  Francisco,  California 
94124  as  the  lowest  reponsive  bidder. 


■tify  that  the  foregoing  resolutio 

FEBRUARf  26  1991 


/  hereby  certify  tkatthejoreqoin^  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  i 


Secretary,  Public  Utilities  Commission 


RRY:fmd 


PUBLIC  UTILITIES  COMMISSION 

CrTY  AND  COUNTY  OF  SAN  FRANCISCO 


91-0070 

RESOLUTION  Na  


WHEREAS,  Sec.  38.6  of  the  San  Francisco  Administrative  Code  requires 
the  PUC  General  Manager  to  update  and  report  the  cost  per  square  foot  for 
peak-period,  person-trips  generated  by  increases  in  office  space  to  the 
Board  of  Supervisors  for  purposes  of  administration  of  the  Transit  Impact 
Development  Fee  CTIDF),  and 

WHEREAS,  The  PUC  Staff  has  analyzed  MUNI  costs  and  revenues  within  the 
context  of  TIDE  for  FY  87/88.  and 

WHEREAS,  The  PUC  General  Manager  has  reviewed  the  staff's  report  and 
concurs  with  its  findings,  and 

WHEREAS,  The  Commission  has  reviewed  and  discussed  said  report  in  a 
regular  meeting,  now,  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  approves  the  Transi t 
Impact  Development  Fee  Cost  Certification  Fiscal  Year  1987/1988  for 
submission  to  the  San  Francisco  Board  of  Supervisors. 


5007L 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  _      FEBRUARY  26  1991 


Secretary,  Public  Utilities  Commission 


PUBLIC  UT(L(TIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

91-0071 

RESOLUTION  No.  


WHEREAS,  FY  1990-91  Urban  Rail  Bond  Funding  Is  available  for  San 
Francisco  Municipal  Railway  Projects;  and 

MHEREAS.  The  proposed  application  Includes  the  following  projects: 

1.  Construct  Market  Street  Transit  Thoroughfare  and  F-Market  Streetcar 
Line 

2.  Design  and  construction  funding  for  the  Muni  Metro  Extension 

3.  Purchase  12  New  Generation  Light-Rail  Vehicles 

4.  Extend  Muni  Metro  from  Sixth  Street  to  Sixteenth  Street  -  Preliminary 
Design  and  Environmental  Analysis 

HHEREAS,  These  projects  all  ranked  high  In  the  Municipal  Railway  Capital 
Improvement  Program  and  the  Regional  and  State  Transportation  Improvement 
Programs;  and 

WHEREAS,  All  of  the  projects  In  this  application  address  serious 
transportation  problems  In  San  Francisco's  transit  system  and  are  ready  for 
funding  In  the  next  fiscal  year;  and 

WHEREAS.  Transportation  Sales  Tax  provides  local  matching  funds  from  the 
Local  Sales  Tax  earmarked  for  transit  projects;  and 

WHEREAS.  The  Bay  Area  Rapid  Transit  District  Extension  Capital  Reserve 
provides  matching  funds  from  funds  reserved  for  Muni  Metro  extension;  now 
therefore,  be  It 

RESOLVED.  That  the  Assistant  General  Manager,  Finance,  Public  Utilities 
Commission  Is  hereby  authorized  to  apply  for,  accept,  and  expend  $20,500,000 
from  1990-91  Urban  Rail  Bond  Funding  for  the  San  Francisco  Municipal  Railway 
Projects  from  such  regional  and  local  matching  fund  sources  as  Transportation 
Sales  Tax,  and/or  BART  Extension  Capital  Reserve  funds  for  the  above  listed 
Municipal  Railway  projects;  and  be  It 

FURTHER  RESOLVED,  That  the  Assistant  General  Manager  of  Finance.  Public 
Utilities  Commission  Is  authorized  to  furnish  whatever  additional  Information 
might  be  requested  by  the  funding  agencies  In  connection  with  this  grant 
request;  and  be  It 

FURTHER  RESOLVED.  That  the  Assistant  General  Manager.  Finance.  Is 
authorized  to  execute  fund  transfer  agreements  with  the  State  of  California 
Department  of  Transportation  to  accept  these  funds;  and  be  It 

FURTHER  RESOLVED.  That  this  Commission  requests  the  San  Francisco 
Municipal  Railway  Improvement  Corporation  to  provide  local  matching  funds  for 
these  grant  projects  If  the  PUC  cannot  obtain  required  match  from  other 
sources;  and.  be  it 

FURTHER  RESOLVED,  That  this  Commission  requests  the  San  Francisco 
Transportation  Authority  to  provide  local  matching  funds  for  these  grant 
projects  if  the  PUC  cannot  obtain  required  match  from  other  sources. 


JI:1ms/5206g/1 

/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  _ 

FEBRUARY  2fiiqqi 


Secretary,  Public  Utilities  Commission 


PUBLfC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  


HHEREAS.  The  State  Constitution  under  Article  XIX  makes  available  funds 
for  fixed  guldeway  transit  capital  Improvements  from  State  Highway  Account 
monies;  and 

HHEREAS.  The  State  Constitution,  pursuant  to  the  the  Clean  Air  and 
Transportation  Act  of  1990  (Proposition  116).  makes  transit  capital  funding 
available  through  the  Transportation  Planning  and  Development  Account;  and 

WHEREAS,  The  Governor  and  the  Legislature  may  make  additional  transit 
capital  funding  available,  using  resources  from  the  Petroleum  Violation  Escrow 
Account  and/or  the  Kopp-Katz-Baker  Transportation  Blueprint  for  the 
Twenty-First  Century  (Proposition  ill);  and 

HHEREAS,  The  proposed  application  Includes  the  following  projects: 

1.  Construction  funds  for  the  Muni  Metro  Turnback 

2.  Renovation  funds  for  the  F-MARKET-EMBARCADERO  PCC  Streetcar  fleet 

3.  Reconstruction  funds  for  the  trolley  overhead  system  serving  the 
H-MISSION  line 

4.  Preliminary  design  and  environmental  analysis  funding  for  the  new 
Metro  East  Light  Rail  Vehicle  Facility 

5.  Funds  for  replacing  the  aged  standard-sized  trolleys  with  new 
articulated  trol leys 

HHEREAS,  These  projects  all  ranked  high  In  the  Municipal  Railway  Capital 
Improvement  Program  and  the  Regional  and  State  Transportation  Improvement 
Programs;  and 

HHEREAS,  All  of  the  projects  In  this  application  address  serious 
transportation  problems  In  San  Francisco's  transit  system  and  are  ready  for 
funding  in  the  next  fiscal  year;  and 

HHEREAS,  The  Metropolitan  Transportation  Commission  provides  local  match 
funds  from  TDA.  AB  1107  resources.  Bridge  Tolls,  and  State  Transit  Assistance 
revenues  to  high  priority  projects  In  the  regional  transit  capital  plan;  and 

HHEREAS,  The  Board  of  Supervisors  provides  local  matching  funds  from  the 
Transit  Impact  Development  Fees  and/or  Hetch  Hetchy  funds  to  high  priority 
projects  in  the  MUNI  capital  Improvement  program;  and 

HHEREAS,  The  San  Francisco  Municipal  Railway  Improvement  Corporation 
provides  local  matching  funds  from  the  Corporation's  resources  to  high 
priority  projects  In  the  MUNI  capital  improvement  program;  and 

HHEREAS,  The  Transportation  Authority  provides  local  matching  funds  from 
the  Transportation  Sales  Tax  Revenues  to  high  priority  projects  In  the  MUNI 
capital  improvement  program;  now.  therefore,  be  it 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  ^  ^ 


RESOLVED,  That  the  Assistant  General  Manager,  Finance.  Public  Utilities 
Commission,  is  hereby  authorized  to  apply  for,  accept,  and  expend  $16,605,946 
from  1991-92  State  Transit  Capital  Improvement  funds  and  $16,605,946  from  such 
regional  and  local  matching  fund  sources  as  Clean  Air  and  Transportation  Act 
of  1990  Bonds,  State  Transit  Assistance  funds.  Transportation  Development  Act. 
AB  1107  funds.  Bridge  Toll  Revenues.  Transit  Impact  Development  Fees. 
Transportation  Sales  Tax  Revenues.  Hetch  Hetchy  funds,  and/or  the  San 
Francisco  Municipal  Railway  Improvement  Corporation  funds  for  the  above-listed 
Municipal  Railway  projects,  as  detailed  in  Attachment  A;  and  be  it 

FURTHER  RESOLVED,  That  the  Assistant  General  Manager  of  Finance,  Public 
Utilities  Commission,  Is  authorized  to  furnish  whatever  additional  information 
might  be  requested  by  the  funding  agencies  in  connection  with  this  grant 
request;  and  be  It 

FURTHER  RESOLVED.  That  the  Assistant  General  Manager.  Finance,  is 
authorized  to  execute  fund  transfer  agreements  with  the  State  of  California 
Department  of  Transportation  to  accept  these  funds;  and  be  it 

FURTHER  RESOLVED.  That  this  Commission  requests  the  San  Francisco 
Municipal  Railway  Improvement  Corporation  to  provide  local  matching  funds  for 
these  grant  projects  if  the  PUC  cannot  obtain  required  match  from  other 
sources . 

FURTHER  RESOLVED,  That  this  Commission  requests  the  San  Francisco 
Transportation  Authority  to  provide  local  matching  funds  for  these  grant 
projects  if  the  PUC  cannot  obtain  required  match  from  other  sources. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of  ^     ££BRUARY  ZCm]  


Secretary,  Public  Utilities  Commisstbn 


PUBLIC  UTILITIES  COMMISSION 

CTTV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  00^3 


HHEREAS.  the  voting  constituents  of  the  State  of  California,  passed 
ppopositions  111  and  116  in  statewide  elections  held  in  June  1990;  and 

HHEREAS,  Proposition  111  increased  the  state  gasoline  tax  and 
earmarked  for  the  State  Transit  Assistance  (STA)  program  revenues  raised  from  the 
sales  tax  on  the  higher  gasoline  prices,  and  Proposition  116  authorized  the  sale 
of  bonds  for  transportation  purposes  and  mandated  that  all  revenues  for  the  STA 
program  be  deposited  In  a  trust  fund  that  can  be  used  only  for  mass  transit 
purposes;  and 

WHEREAS,  The  City  and  County  of  San  Francisco  is  eligible  for 
approximately  $6.0  million  in  State  Transit  Assistance  (STA)  revenues  for 
1990-91 ;  and 

HHEREAS.  The  Municipal  Railway  expects  to  have  approximately  $7.0 
million  available  from  additional  funding  sources,  including:  1)  $6.0  million  in 
STA  revenues  above,  2)  $0.6  million  in  additional  revenues  ($1.0  million  from 
increased  fares  that  are  partially  offset  by  decreases  of  $0.4  million  in  other 
revenue  sources),  and  3)  $0.4  million  in  reserved  funds  for  prior  year 
adjustments;  and 


HHEREAS,  The  Board  of  Supervisors  in  Ordinance  352-90  accepted  the  STA 
revenues,  appropriated  $2.5  million  of  the  new  state  revenues  to  offset  a  like 
reduction  in  General  Fund  revenues  budgeted  for  Muni  In  the  current  year,  and 
reserved  the  remaining  $3.5  million  pending  the  availability  of  federal  funds 
which  have  now  been  verified;  and 

HHEREAS,  The  Public  Utilities  Commission  has  already  approved  a 
supplmental  request  for  additional  security,  and  a  request  for  $400,000  for  such 
security  has  been  submitted  to  the  Board  of  Supervisors;  now  THEREFORE  BE  IT 

RESOLVED,  That  the  Director  of  Finance,  Public  Utilities  Commission, 
Is  authorized  to  apply  for,  accept,  and  expend  up  to  $6  million  of  State  Transit 
Assistance  (STA)  funds,  to  furnish  whatever  additional  Information  might  be 
requested  by  the  Metropolitan  Transportation  Commission  In  connection  with  this 
request  and  to  work  with  the  Controller  to  verify  additional  fare  revenues  and 
close-out  reserved  funds;  and  THEREFORE  BE  IT  ALSO; 

RESOLVED,  That  the  new  revenues  will  be  used  for  the  following  items: 

Revenue  offset  for  27.  General  Fund  Cutback  $2,515,000  * 
Additional  Security  400.000  * 


Fuel  1,500.000 

Fringe  Benefits  1 .000,000 

Workers  Compensation  850.000 

Caltrain  subsidy  532,415 

BART  FastPass  250.000 

TOTAL  t7.047.415 

*  These  items  have  already  been  acted  upon  and  do  not  need  approval  from  the 
Public  Utilities  Commission  at  this  time. 

0192m 

/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

FtBRuAKf  2G1991 

at  its  meeting  of . 


Secretary,  Public  Utilities  Commfssion 


Tuesday ,    February  2  6,  1991 


Position  Statement  of  PUC  Commissioner 
Rodel  Rodis  on  the  issue  of  the  PGit 
municipalization  feasibility  study 

Ladies  and  Gentlemen,  fellow  members  of  the  Commission: 

We  are  addressing  this  item  again  this  week  at  my  reauest.  I 
asked  PUC  President  Sherri  Chiesa  to  bring  this  item  back 'to  the 
table  in  order  to  have  more  time  to  further  review  the  proposal 
to  fund  a  $150,000  feasibility  study  of  the  municipalization  of 
PG&E. 

As  you  are  aware,  I  have  twice  voted  in  the  past  in  favor  of 
funding  such  a  study.  At  the  time  of  each  of  those  votes,   I  felt 
it  was  prudent  to  take  a  look  at  the  issue,   to  determine  whether 
it  was  feasible  and  affordable  to  municipalize  PG&E.   I  also 
wanted  to  know  if  there  was  any  validity  to  the  claim  of  vast 
profits  for  the  city. 

On  each  of  those  two  occasions  when  the  PUC  included  the 
funding  for  the  study  in  its  budget,   the  Board  of  Supervisors 
voted  to  delete  the  study  from  the  City's  budget  after  weighing 
the  issue  against  their  spending  priorities. 

When  this  issue  came  up  again  two  weeks  ago,   I  agonized  over 
my  vote.   On  the  one  hand,   I  was  still  curious  abour  what  a 
feasibility  study  would  show.   But  on  the  other  hand,   I  was  deeply 
concerned  about  whether  we  had  the  money  at  this  time  to  fund 
such  a  study.  While  some  may  argue  that  a  $150,000  is  a  "drop  in 
the  bucket"  relative  to  our  Hetch  Hetchy  or  PUC  budgets,   I  had 
concerns . 

One  was  whether  in  fact  it  would  only  cost  $150,000.  A  study 
of  this  magnitude  would  more  likely  approach  a  million  dollars  as 
Commissioner  Flynn  pointed  out  in  the  discussion  two  weeks  ago. 

The  other  concern  was  whether  in  the  face  of  massive 
cutbacks  in  all  the  city  programs,  this  was  the  right  time  to 
fund  such  a  study. 

Two  weeks  ago,  my  judgment,   call  it  conscience  if  you  will, 
was  that  it  was  the  wrong  time  to  fund  such  a  study  and  so  I 
voted  no. 

In  the  immediate  aftermath  of  that  vote,   one  supervisor 
accused  those  of  us  who  voted  no  of  "selling  out",   of  having  been 
bought  by  PG&E.   I  discussed  this  matter  further  with  certain 
people  who  advanced  two  additional  arguments  as  to  why  we  should 
support  the  feasibility  study: 
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1)  "This  issue  has  come  up  so  many  times   in  the  past  and 
it's  always  been  defeated.   Just  vote  for  it  now  so  that  the  PUC 
can  get  rid  of  it  and  move  on  to  other  matters." 

2)  "Let  the  Board  of  Supervisors  handle  this.   They're  the 
elected  officials.   If  they  want  to  prioritize  this  over  other 
matters,    let  it  be  their  decision.  You're  just  appointed 
officials  anyway  so  push  it  over  to  them." 

I  was  confused  so  I  asked  to  have  this  matter  brought  back 
on  the  calendar  so  that  I  could  have  more  time  to  reflect  on  all 
the  issues  involved. 

In  the  interim  period,   we  have  learned  that  our  city's 
finances  have  deteriorated  so  badly  that  we  are  now  looking  at  a 
deficit  of  $158-M  for  the  next  fiscal  year.  Two  weeks  ago  I 
thought  it  would  be  a  SlOO-M  deficit  and  it  was  of  major  concern 
to  me.   Now  we  learn  that  it's  far  worse  than  I  thought. 

Now  we  are  looking  at  the  prospect  of  lay-offs,   wage  and 
hiring  freezes,   and  tremendous  cuts  in  those  basic  services  that 
we  San  Franciscans  depend  on  everyday. 

As  a  PUC  commissioner,   I  am  also  painfully  aware  of  the 
burden  that  our  departments  face  due  to  a  drought  that  is  now  on 
its  fifth  year. 

When  I  was  first  appointed  to  this  commission  in  1983,  I 
took  it  with  pride  and  with  a  resolve  to  always  be  a  voice  of 
reason.   I  told  myself  that  I  would  always  listen  to  both  sides  of 
an  argument  and  to  cast  my  vote  on  the  merits  of  the  issue.  I 
have  tried  my  very  best  to  do  that  in  the  past  and  I  will  do  so 
again  on  this  issue. 

When  I  requested  that  this  item  be  returned  to  the 
commission  for  review,   I  wanted  to  look  specifically  at  two 
issues : 

1.  )     Whether  this  $150,000  allocation  would  be  the  total 
money  spent  on  this  study;  and 

2.  )     Whether  we  can  afford  to  allocate  the  funds  to  pay  for 
this  study. 

Despite  personal  assurances  from  Supervisor  Terrence 
Hallinan  that  there  would  be  a  "cap"  at  $150,000,   I  remain 
unconvinced .  We  will  not  learn  anything  from  a  $150,000  funded 
study  except  that  we  should  spend  more  to  really  determine  if 
municipalization  is  feasible.  And  if  we're  not  really  going  to 
learn  anything  from  such  a  cut-rate  study,   then  why  bother 
spending  the  money?  Especially  now  in  the  midst  of  our  deficit. 
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We  have  also  learned  that  Hetch  Hetchy  can  only  contribute 
anywhere  from  $1-M  to  $10-M,   instead  of  $25-M,   to  the  general 
fund  which  will  be  used  to  fund  all  the  other  city  programs. 

Since  our  last  vote  of  two  weeks  ago,  I  have  been  labeled  a 
"sell-out"  and  lambasted  in  the  editorials  of  two  alternative 
weeklies.  My  very  integrity  and  fitness  for  public  office  have 
been  questioned  by  those  who  did  not  even  see  fit  to  interview  me 
to  determine  the  basis  for  my  vote. 

When  I  was  interviewed  last  fall  at  his  office  by  the 
publisher  of  one  of  those  weeklies,   he  told  me  that  he  had 
problem  supporting  minority  candidates  for  public  office  because 
he  said,  they  are  the  first  to  sell  out.  I  felt  highly  offended  ' 
by  his  racist  remark  although  it  did  explain  to  me  why  he  did  not 
have  any  minorities  working  for  his  newspaper  that  I  could  see. 
He  then  asked  me  what  assurances  would  he  have  that  I  would  not 
"sell  out"  similarly. 

I  told  him  that  I  could  give  him  no  assurances  except  that  I 
had  opposed  the  Marcos  Dictatorship  from  Day  1  and  that  if  I 
didn't  sell  cput  to  Marcos,  why  should  I  "sell  out"  to  PG&E?  I 
even  asked  him  whom  he  thought  had  more  money,  Marcos  or  PG&E. 

The  idea  that  if  we  on  the  PUC  do  not  vote  a  certain  way 
then  we  have  "sold  out"  is  highly  offensive  to  me.  The  idea  that 
we  are  not  capable  of  thinking  for  ourselves  is  insulting.  The 
idea  that  minorities  are  the  first  to  sell  out  is  downright 
racist.  I  am  disgusted  by  such  attacks.  As  is  true  with  the  votes 
of  all  the  members  of  this  commission  with  whom  I  have  been 
privileged  to  have  served  with  these  last  three  years,  my  vote  is 
not,   never  has  been,   and  never  will  be  for  sale. 

To  those  who  argue  that  we  should  leave  this  issue  to  the 
elected  Board  of  Supervisors,   I  say  that  would  be  abdicating  our 
charter-mandated  authority.  We  were  appointed  to  be  an 
independent  body  and  the  people  of  San  Francisco  expect  us  to 
live  up  to  that  charge. 

Yesterday,   the  publisher  of  the  newspaper  that  has  most 
assiduously  pushed  this  issue  told  me  in  no  uncertain  terms  that 
If  I  didn't  change  my  vote  on  this  issue,   that  I  would  be 
politically  dead,   that  he  would  see  to  it  that  I  would  never  ever 
be  elected  to  public  office.   Let  me  say  to  him  that  if  I  were  the 
kind  of  candidate  who  could  be  easily  intimidated  and  bullied 
into  changing  a  vote  because  of  such  threats,   then  I  don't 
deserve  to  be  elected. 

This  publisher  told  me  that  if  I  didn't  agree  with  him  on 
this  issue  then  I  have  no  business  serving  on  this  commission, 
that  I  should  instead  be  "selling  lingerie  in  the  basement  of  the 
Emporium. " 
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The  voters  of  San  Francisco  will  decide  my  future  in  public 
service  -  not  the  publisher  of  a  newspaper. 

I  asked  that  we  revisit  this  issue  so  that  I  could  ask  for 
certain  assurances.  I  have  not  received  those  assurances  to  my 
satisfaction.   I  stand  by  my  earlier  vote. 

Supervisor  Hallinan  asked  me  not  to  let  my  vote  be 
inf luenced  by  my  reaction  to  the  threats  of  the  newspaper 
publisher,   that  I  should  vote  my  conscience,   that  I  should  vote 
for  what  I  believe  is  right.  Let  me  assure  the  Supervisor  that  I 
have  done  exactly  that. 

Our  Mayor  has  asked  that  each  department  look  for  ways  to 
save  money  to  help  meet  the  City's  service  needs  during  this 
severe  budget  crisis.  To  spend  $150,000  on  a  consultant  to  do  a 
preliminary  study  while  the  Board  of  Supervisors  is  looking  at 
closing  mental  health  clinics,   lay-offs,  service  cuts  and  even 
higher  taxes  would  not  be  prudent. 

Thank  you  President  Chiesa  for  recalling  this  item  so  that  I 
could  have  the  time  to  seek  those  answers. 
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SAN  Francisco  Water  Department 


MEMORANDUM 


DATE: 


February  28,  1991 


TO: 


Thomas  J.  Elzey 

General  Manager^^  Public  Utilities  Commission 


SUBJECT 


FROM: 


Monthly  Report  ofVObnilary  Activities 


John  P.  MuUan^ 
General  Manager 


OPERATIONS 


Storage.    The  month-end  status  of  local  storage  reservoirs  is  shown  on  the 
accompanying  Figure  1.    The  storage  levels  in  the  Peninsula  Division 
reservoirs  at  the  end  of  January  amounted  to  17.0  million  gallons  or  577,  of 
capacity.    For  the  Suburban  system  as  a  whole,  storage  amounted  to  27.6 
million  gallons  and  367.  of  capacity  compared  to  38.5  million  gallons  or  507.  of 
capacity  at  the  same  time  last  year. 

Production.    Water  supplied  by  Hetch  Hetchy  and  the  production  of  local  water 
treatment  plants  are  shown  on  the  accompanying  Figure  2. 

Consumption.    Gross  water  deliveries  to  San  Francisco  customers  and  the 
suburban  area  are  displayed  on  the  accompanying  Figure  3. 


Water  Transfers 

Water  generated  from  both  the  Modesto  Irrigation  District  and  Placer  Water 
transfers  began  to  move  Into  the  SFWD  system  at  the  newly  completed  South  Bay 
turnout.    Because  of  various  contractual  stipulations,  the  Department  has  had 
to  vary  the  transfers  from  one  supplier  to  another  which  has  tended  to 
complicate  the  process  and  to  actually  slow  the  flow  of  water. 

Housi  nq  Authority 

Verbal  agreement  was  reached  with  the  Executive  Director  of  the  Housing 
Authority  for  SFWD  to  actively  participate  In  water  management  for  the 
Authority.    This  involves  training  of  Housing  Authority  facility  personnel  in 
the  process  of  checking  for  Internal  plumbing  leaks,  making  available  the  SFWD 
leak  detection  crew  and  the  retrofitting  of  all  living  units  under  the 
jurisdiction  of  the  Housing  Authority  with  conservation  kits  provided  by  the 
Water  Department. 


DEPARTMENT  ACTIVITIES 


Conservation 


The  SFWD  Urban  Management  Plan  Update  required  under  AB797  was  approved  by  the 
PUC  and  submitted  to  the  State  Department  of  Water  Resources.    The  Garden  for 
the  Environment,  a  demonstration  garden  on  the  use  of  xeriscape  principles  and 
low  water  use  gardening,  received  an  Award  of  Excellence  from  the  1991 
Xeriscape  Conference.    Conservation  staff  also  worked  on  the  development  of 
radio  conservation  material  that  would  go  on  the  airwaves  in  February  edited 
the  public  service  announcement  for  television  that  was  filmed  in  conjunction 
with  the  Pickle  Family  Circus,  worked  on  developing  poster  material  for  the 
use  on  Muni  shelters,  participated  in  rationing  planning  and  worked  to  develop 
the  rebate  and  retrofit  programs  that  will  be  funded  by  a  supplemental 
appropriation  approved  by  the  Commission. 
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Water  SuddIv 


1.  Hetch  Hetchy  water  import:    An  average  of  139.7  million  gallons  per  day 
CMGD)  for  the  month  of  January. 

2.  Sunol  Valley  Filtration  Plant  treated  14.6  MGO. 
San  Andreas  Filtration  Plant  treated  38.2  MGD. 

3.  Consumption  (MGD  average): 

January  1991  -  184.5)  12.2  percent  less 

January  1990  -  210.2) 

January  1991  -  184.5)  20.9  percent  less 

January  1977  -  233.2) 

12  months  preceding 

February  1.  1991  -  232.5  5.3  percent  less 

February  1 ,  1990-245.5 

4.  Storage  (million  gallons)  as  of  February  1: 


1990 


1991 


Increase 
-  Decrease 


%  Full 
Capaci  tv 


Alameda  Div.  (Capacity  48.014) 


23.141 


10.606 


-  12.535 


22 


Peninsula  Div.  (Capacity  29.783) 


17,628 


17,012 


616 


57 


Total  (Maximum  Capacity  77.797) 


40.769 


27.618 


-  13.151 


36 
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CONTINUING  PROGRAMS 


Leases  and  Permits.    The  lease  payments,  royalties  or  percentage  of  revenue 
received  during  the  month  of  January  from  accounts  listed  below  are  as  follows 

Santa  Clara  Sand  and  Gravel  $22,980.75 

Sunol  Golf  Course  25,536.58 

Crystal  Springs  Golf  Course  19,267.24 

Mission  Valley  Rock  82,249.50 


Flushing.    Water  main  flushing  will  be  done  on  an  as-needed  basis. 
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MONTHLY     STATUS  REPORT 
CITY  MAINS 


1991 
YR. 


PREP.  BY: 


Page  1  of  3 
S.F.W.D. 

J.  PELAYO 


WD 
CONTRACT 
NUMBER 

PROJECT 

:  EST. 
:  LENGTH 
:  (Feet) 

:  ESTIMATED 
:  COST 
($) 

:  PERC 
:  COMP] 

PERIOD 

ENT 
LETE 

:  TOTAL 

:  Scheduled 
:  Completion 
:     of  Plans 
:   and  Specs. 

:  REMARKS 

WD-2042 

12-INCH  D.I.  Main  in 
The  Embarcadero  and 
King  Street  between 
Third  Street  and 
Townsend  Street 

:  3,160 

:  445,000 

0 

:  95 

MAR.,  1991 
•  (SCHEDULE 
REVISED  BY 
DPW) 

: Feeder  Main 
: (Installation 
:     under  DPW 
contract) ' 

WD-2052 

8-INCH  D.I.  Main  in 
Fremont  Street  betweei 
Market  and  Harrison 
Streets;  Bryant  Streel 
between  First  and 
Beale  Streets 

3  ,  600 

864 , 000 

0 

95 

FEB.,  1991 
(Revised) 

Main 

Replacement 

WD-2064 

36-INCH  Main  in 
Dolores  Street  -  San 
Jose  to  25th  Street; 
25th  Street  -  Dolores 
to  Sanchez;  Sanchez 
Street  -  25th  to  22nd; 
22nd  Street  -  Sanchez 
to  Castro. 

7,  800 

100,000* 
*  ENC 

0 

JINEERING 

30 
DESIGN 

MAY,        1991  : 
ONLY  : 

Feeder  Main 
to  complete 
Sunset  Loop 

MONTHLY     STATUS  REPORT 
CITY  MAINS 


I  JANUARY 
MO. 


1991 
YR. 


PREP.  BY: 
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S.F.W.D. 

J.  PELAYO 


WD 
CONTRACT 
NUMBER 

WD-2065 


WD-2067 


WD-2073 


PROJECT 


12-INCH  D.I.  Main  in 
Lombard,   Powell,  Union 
&  Stockton  Streets 
between  Jones  and 
Green  Streets 

8"  D.I.  Main  in  Hayes 
Street,  Larkin  Street 
to  Buchanan  Street 

8-INCH  D.I.   Main  in 
HILLSIDE  VILLAGE 


8-INCH  D.I.  Main  Ins- 
tallation in  Califor- 
nia Street  between 
Steiner  Street  and 
Presidio  Avenue  and  m 
Octavia  Street  between 
Vallejo  and  Union  Sts. 


EST. 
LENGTH 
(Feet) 

3,600 


3,400 


1,240 


4  ,  020 


ESTIMATED 
COST 
($)_  _ 

710, 000 


576, 000 


220, 000 


704 , 000 


PERCENT 
COMPLETE 


PERIOD 
10 


10 


TOTAL 
85 


55 


100 


95 


Scheduled 
Completion 

of  Plans 
and  Specs. 

FEB.,  1991 
(Revised) 


FEB.,  1991 
(Revised) 


FEB.,  1991 
(Revised) 


REMARKS 


Feeder  Main 
Replacement 


Main 

Replacement 


Hillside 

Development 

Project 

Main 

Replacement 


MONTHLY     STATUS  REPORT 
CITY  MAINS 


JANUARY 
MO. 


1991 
YR. 


PREP.  BY: 


Page  3  of  3 
S.F.W.D. 

J.  PELAYO 


WD 

CONTRACT 
NUMBER 


PROJECT 


EST. 
LENGTH 
(Feet) 


ESTIMATED 
COST 
($) 


PERCENT 
COMPLETE 

PERIOD   :  TOTAL 


Scheduled 
Completion 

of  Plans 
and  Specs. 


REMARKS 


WD-2074 


8-INCH  D.I.  Main  Ins- 
tallation in  Post 
Street  between  Gough 
and  Scott  Streets 


3,800 


760,000 


95 


FEB.,  1991 
(Revised) 


Main 

Replacement 


WD-2085 


8-INCH  D.I.  Main  Ins- 
tallation in  Geary 
Street  between  Jones 
and  Kearny  Streets 


3,550 


632 , 000 


10 


MAY,  1991 


Mam 

Replacement 


8-INCH  D.I.   Main  in 
Montgomery  Street  from 
Chestnut  Street  to 
Lombard  Street 


515 


90, 000 


20 


20 


APRIL,  1991 


Lombard 
Plaza 

Development 
Pro j  ect 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RODELE,  ROOIS 
PRESIDENT 


ART  AGNOS.  MAYOR 
THOMAS  J  ELZEY.  GENERAL  MANAGER 


SHERRI  CHIESA 
VICE  PRESIDENT 


MUNICIPAL  RAILWAY 


H  WELTON  FLYNN 


WATER  DEPARTME Ml 


ARTHUR  V.  TOUPIN 


HETCH  HETCHY 
WATER  AND  POWER 


GORDON  CHIN 


February  13,  1991 


NOTICE  OF  PUBLIC  HEARING 
TO  CONSIDER  REVISED  SCHEDULES  OF  RATES 
AND  CHARGES  TO  BE  CHARGED  BY  THE 
SAN  FRANCISCO  WATER  DEPARTMENT 


Notice  is  hereby  given  that  the  Pubhc  Utilities  Commission  of  the  City  and  County  of  San 
Francisco  will  conduct  a  pubhc  hearing  on  Tuesday,  March  12,  1991,  at  2:00  p.m.,  in 
Room  282,  City  Hall,  San  Francisco,  California  to  consider  the  adoption  of  revised 
Schedules  of  Rates  and  Charges  to  be  charged  by  the  San  Francisco  Water  Department  for 
water  service  to  customers  in  San  Francisco  and  suburban  areas. 

Copies  of  the  proposals  will  be  available  for  review  beginning  March  4,  1991  in  Room 
287,  City  Hall,  San  Francisco. 

All  interested  parties  are  invited  to  attend  the  public  hearing  and  present  their  views. 


287  CITY  HALL  •  SAN  FRANCISCO.  CALIFORNIA  94102  •  (415)  554-7316  •  FAX  (415)  554-7470 


Romaine  A.  Boldridge 
Secretary 
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PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RODEL  E,  RODIS 
PRESIDENT 


ART  AGNOS,  MAYOR 
THCMIAS  J.  ELZEY,  GENERAL  MANAGER 


SHERRI  CHIESA 
VtCE  PRESIDENT 


MUNICIPAL  RAILWAY 


H.  WELTON  FLYNN 


WATER  DEPARTMENT 


ARTHUR  V.TOUPIN 


HETCH  HETCHY 
WATER  AND  POWER 


GORDON  CHIN 


February  13,  1991 


NOTICE  OF  PUBLIC  HEARING 
TO  CONSIDER  MODIFICATION  TO  THE 
SCHEDULE  OF  RATES.  FARES.  AND  CHARGES  OF  THE 
SAN  FRANCISCO  MUNICIPAL  RAILWAY 


Notice  is  hereby  given  that  the  Public  Utilities  Commission  of  the  City  and  County  of  San 
Francisco  will  conduct  a  public  hearing  on  Tuesday,  March  12,  1991,  at  2:00  p.m.,  in 
Room  282.  City  Hall,  San  Francisco,  Califomia  to  consider  modifications  to  the  Schedule 
of  Rates.  FcU"es  and  Charges  of  the  San  Francisco  Municipal  Railway  pertaining  to  the 
AC/BART  Plus  Muni  Passes.  AC/Muni  Transbay  Passes,  BART/Muni  Cash  Transfer,  and 
Golden  Gate/Muni  Bus  to  Bus  Passes. 

Copies  of  the  proposals  will  be  available  for  review  beginning  March  4,  1991  in  Room 
287,  City  Hall,  San  Francisco. 

All  interested  parties  are  invited  to  attend  the  public  hearing  and  present  their  views. 


287  CITY  HALL  •  SAN  FRANCISCO.  CALIFORNIA  94102  •  (415)  554-7316  •  FAX  (415)  554-7470 


Romaine  A.  Boldridge 
Secretary 
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